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REPORT 


I 


OF      THE 


DEPARTMENT      OF 

ft 

PUBLIC     WORKS 


FOR   THE 


PROVINCE    OF   MANITOBA, 


FROM 


1870,  to  30th  June,  1874. 


WINNIPEG  : 


Printed    at    the    Nor'-Wester    Printing    Establishment, 


1875. 


Office  of  the  Superintendent  of  Public  Works. 
Sir:— 


I  have  the  honor  to  submit  my  report  of  the   Department  of   Public 
Works. 


The  Eeport  itself  will  lay  before  you  a  record  of  the  transactions  and 
general  expenditure  with  the  cost  of  maintenance  of  various  public  works 
since  the  formation  of  Government,  1871,  up  to  30th  June,  1874.  The 
works  under  the  control' of  the  Department  are  as  follows: 


Roads  and  Bridges, 
Public  Buildings, 
Parliament  House, 
Government  House, 
Agriculture. 


(Signed,)  V.  BEAUPRE, 

Superintendent  Public  Works. 


To  the  Honorable  the  Minister  of 

Public  Works  and  Agriculture. 
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On  the  formation  of  the  Government  of  Manitoba  it  was  found  ne- 
cessary to  procure  and  furnish  suitable  offices  for  the  transaction  of  busi- 
ness, and  accordingly  I  received  instructions  from  Hon.  Alfred  Boyd,  then 
Acting  Minister  of  Public  Works,  to  fit  up  the  building  which  is  now  oc- 
cupied by  the  Customs  Department.  This  was  in  the  fall  of  1870,  when 
everything  in  the  shape  of  lumber,  hardware,  &c,  was  not  only  scarce  but 
very  expensive,  and  consequently  the  outlay  incurred  by  the  Government 
was  proportionately  great.  The  wages  demanded  by  workmen  were  then 
very  high,  and  as  an  instance  of  the  cost  of  material  at  that  time  I  may 
state  that  the  only  lumber  procurable  was  either  poplar,  spruce  or  oak,  five 
or  six  inches  in  width,  sawn  by  wh  p-saw,  and  selling  at  the  very  high 
rprice  of  seventy-five  dollars  per  1,000  feet. 

Notwithstanding  that  the  building  selected  required  a  good  deal  of  al- 
teration and  repairs,  I  succeeded  in  making  it  comfortable,  and  when  finish- 
ed it  was  divided  as  follows  : 

First  Floor — One  room  for  the  two  Clerks,  one  for  the  Hon.  Provincial 
Treasurer,  one  for  the  Library,  one  waiting  room,  one  kitchen  and  one 
dining  room  for  the  Caretaker. 

Second  Floor — One  room  for  the  Hon.  Provincial  Secretary,  one  for 
the  Hon.  Attorney-General,  one  for  the  Hon.  Minister  of  Public  Works, 
and  one  bed-room  for  the  Caretaker's  family. 

In  the  month  of  January,  1871,  I  received  instructions  to  fit  up  a 
place  for  the  purpose  of  holding  the  first  session  of  the  first  Parliament  of 
Manitoba. 

Accordingly  I  proceeded  to  the  residence  of  A.  G-,  B.  Bannatyne,  Esq., 
and  having  inspected  it  thoroughly  reported  as  to  its  adaptability.  That 
report,  after  having  been  under  consideration  for  several  days,  was  finally 
approved  of  and  the  negotiations  with  Mr.  Bannatyne  for  the  use  of  the 
house  were  concluded. 

As  soon  as  the  Government  secured  possession  of  the  building,  I  went 
to  work  at  once  to  :aake  the  necessary  alterations.  On  the  ground  floor, 
by  pulling  down  a  partition,  I  formed  a  room  for  the  Legislative  Assembly 
21  xl7,  and  this  I  arranged  as  follows  :  At  the  end  of  the  room  facing  the 
gallery,  I  placed  the  Speaker's  throne,  in  front  of  which  stood  a  long  table 
for  the  use  of  the  Clerk  of  the  House.  On  either  side  of  the  Clerk's  table 
were  ranged  the  desks,  twelve  in  number,  there  being  one  desk  for  every 
two  members.  There  were,  however,  twenty-four  separate  seats,  as  well 
as  one  each  for  the  Clerk  and  Sergeant-at-Arms.  At  one  end  of  the  room 
I  erected  a  gallery  for  the  use  of  the  public  as  well  as  a  place  for  the  mem- 
bers of  the  press. 

On  hte  opposite  side  0f  the  hall  I  fitted  up>  large  room  for  the  use 
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of  the  Legislative  Council,  the  furniture  of  which  consisted  of  a  throne  for 
the  Lioutenant-Governor,  a  long  table  and  the  requisite  number  of  chairs 
fur  the  honorable  members,  as  well  as  a  seat  for  the  Honorable  Speaker  of 
the  Upper  House. 

All  the  furniture  I  have  described  required  to  be  made  from  such  ma- 
terial as  I  could  gather  together,  and  in  consequence  the  fittings  of  the 
Legislative  Halls  were  rather  expensive. 

In  addition  to  the  Legislative  Halls,  I  fitted  up  two  rooms  with  tables 
and  pigeon  holes  for  the  use  of  the  Cle  rks  of  the  Houses,  and  in  the  attic 
I  arranged  a  room  each  for  the  Speaker  of  the  House,  the  President  of 
the  Council,  and  the  Translators. 

All  these  alterations  and  repairs  cost  a  large  sum  of  money,  as  will  be 
seen  by  reference  to  Appendix  No.  1,  'Public  Works,  Offices,  and  Parlia- 
ment Building." 

The  opening  up  of  the  principal  roads  in  the  Province  next  engaged 
the  attention  of  the  Government,  and  the  following  were  proceeded  with 
without  delay  :  The  roads  leading:  from  Pembina  to  Winnipeg  ;  from  Win- 
nipeg to  Indian  Settlement,  Lower  Fort  Garry,  and  from  Winnipeg  to  Por- 
tage la  Prairie.  All  these  were  placed  in  a  state  of  repair,  and  the  Gov- 
ernment also  established  a  road  orl  the  east  side  of  the  Red  River  from 
Riviere  a  la  beine  to  where  the  ferry  was  at  that  time. 

By  rpference  to  Appendix  No.  1,  "Roads  and  Bridges,"  the  cost  of 
these  repairs  will  be  seen. 

During  the  summer  of  1871  the  Government  undertook  to  construct 
several  of  the  streets  of  Winnipeg,  and  for  this  a  number  of  men  and  teams 
were  engaged,  and  the  foundation  of  several  of  the  principal  thoroughfares 
in  the  city  was  laid.  Main,  Post  Office,  and  Notre  Dame  streets  were  then 
ditched,  graded  and  the  necessary  culverts  placed,  and  a  portion  of  the 
road  leading  towards  Portage  la  Prairie  was  treated  in  the  same  manner. 

These  public  works,  while  carried  on  at  a  heavv  cost  to  the  Govern- 
ment, were  a  source  not  only  of  usefulness  to  the  pe<  [\e  of  the  Province, 
but  they  at  the  same  time  were  of  great  assistance  in  employing  discharged 
volunteers  and  emigrants  who  otherwise  would  have  been  out  of  work  and 
unable  to  obtain  a  means  of  livelihood. 

About  this  time  the  necessity  for  some  proper  place  in  which  to  receive 
emigrants  was  greatly  felt,  and  accordingly  I  received  instructions  to  pre- 
pare a  building  for  the  purpose.  A  log  house  was  rented  from  A.  G.  B. 
Bannatyne,  Esq.,  and  fitted  up  with  camp  beds  and  a  kitchen  erected  out- 
side. Stores  and  provisions  wtre  also  procured,  and  about  150  persons  re- 
ceived lodging  and  assistance  from  the  Governm  enturing  the  summer  of 


1871.     See  Appendix  No.  7,  "Agriculture  and  Emigration." 

During  the  same  summer,  arrangements  having  been  concluded  with 
A.  G.  B.  Banuatyne,  Esq.,  for  the  lease  of  his  house,  all  the  office  furni- 
ture belonging  to  the  Government  was  removed  to  that  building,  rm\  in 
the  winter  of  1871  and  1872  a  number  of  alterations  were  made  in  order  to 
put  it  in  proper  shape  for  a  Parliament  Building. 

The  frict  of  its  having  been  used  as  a  private  residence  made  these 
alterations  necessary,  and  accordingly  I  fitted  up  the  attic  into  offices, 
placing  sky-lights  in  the  roof  and  adding  new  flights  of  stairs  where  re- 
quired. The  Library  was  furnished  with  shelves,  which  were  arranged  to 
suit  any  size  of  book,  and  these  shelves  were  built  in  sections  (fourteen  in 
number)  with  a  crown  cornice  over  all. 

The  Government  offices  were  now  all  under  one  roof,  and  as  conve- 
niently arranged  as  it  was  possible  to  make  them  under  the  circumstances. 

In  the  spring  of  1872  it  was  found  necessary  to  build  an  addition  in 
rear  of  the  police  station  in  order  to  give  more  room  for  prisoners.  A  one- 
story  building  with  flat  roof  was  therefore  erected,  the  size  of  which  was 
16  x  50  feet,  divided  as  follows:  Four  cells,  one  room  for  prisoners,  and 
one  kitchen.  The  number  of  cells  was  now  increased  from  three  to  seven, 
thus  preventing  the  crowding  of  prisoners  together. 

During  the  same  summer  the  accommodation  at  the  Court  House  was 
found  altogether  too  small,  and  accordingly  I  was  ordered  to  build  a  wing 
two  stories  high,  18  feet  wide  by  50  feet  in  length.  This  work  was  given 
out  by  contract,  and  was  pushed  on  without  any  delay. 

The  erection  of  the  wing  now  necessitated  a  re-arrangement  of  the 
rooms  in  the  old  Court  House,  and  for  that  purpose  all  the  partitions  were 
taken  down  and  the  ceiling  of  the  court  room  raised  from  8  to  13  feet. 
When  the  whole  work  was  finished  the  building  was  divided  as  follows:  A 
court  room  28  x50  feet  with  ceiling  13  feet  high,  and  furnished  with  plen- 
ty of  ventilation  and  good  light ;  underneath  were  the  prisoners'  cells, 
the  Sheriff's  office,  the  Chief  of  Police's  office,  and  a  guard-room.  The  2nd 
floor  of  the  wing  consisted  of  the  Judge's  room,  the  Petit  Jury  room,  and 
the  Crown  Prosecutor's  room  ;  and  on  the  1st  floor  were  the  Prothonotary's 
office,  witness  and  Grand  Jury  rooms.  All  these  alterations,  together 
with  the  necessary  desks,  pigeon  holes,  tables,  chairs,  stoves  and  other  fur- 
niture, cost  the  Government  a  large  sum  of  money. 

Notwithstanding  these  heavy  expenses,  the  lioads,  Bridges  and  Fer- 
ries were  not  neglected,  as  will  be  seen  by  reference  to  Appendix  No.  2. 

In  preparing  for  the  second  session  of  the  first  Parliament,  I  had  to 
make  an  additional  number  of  desks,  so   as  to  give   one  to  each   member, 


and  having  procured  some  black  walnut  I  used  that  description  of  wood  in 
their  manufacture.  Each  desk  stood  upon  a  single  pillar,  which  was 
made  to  fasten  to  the  floor  if  necessary,  and  the  tops  were  covered  with 
green  and  red  cloth.  I  at  the  same  time  made  some  other  furniture  for 
the  several  departments. 

In  the  spring  cf  1873,  the  Government  having  entered  into  possession 
of  the  pontoon  bridge  over  the  Assiniboine  Eiver,  the  cost  of  repairing  and 
keeping  the  same  in  order  was  very  great,  as  will  be  seen  by  my  report  to 
the  Hon.  Minister  of  Public  Works,  April,  1874.  In  this  report  the  cause 
of  part  of  the  expenses  is  set  forth,  as  well  as  the  cost  of  running  the  Hed 
.River  Ferry. 

In  July,  1873,  I  received  instructions  to  have  one  of  the  bastions  in- 
side Fort  Garry  put  in  a  thorough  state  of  repair,  and  made  so  secure  that 
no  prisoner  when  confined  in  it  could  escape.  A  new  door,  an  iron  grating 
and  other  necessary  alterations  were  therefore  made,  and  finally  I  was  or- 
dered to  build  a  timber  wall  around  it,  but  shortly  after  this  latter  work 
had  been  commenced,  the  Government  decided  upon  building  a  Common 
Jail  and  Court  House,  and  operations  on  the  wall  were  stopped. 

The  building  of  the  Common  Jail  and  Court  House  was  begun  in  Au- 
gust, 1873;  and  completed  in  March,  1874,  the  details  of  which  will  be  seen 
by  reference  to  my  report  on  Jails,  and  the  expenditure  is  shown  in  Ap- 
pendix No.  3. 

On  the  5th  December,  1873,  the  Government  met  with  a  heavy  loss' 
in  the  destruction  of  the  Parliament  Building  by  fire.  A  portion  of  the  fur- 
niture was  lost ;  the  desks,  for  instance,  being  fastened  to  the  floor,  in  the 
hurry  of  moving  only  a  part  of  them  were  saved,  and  the  only  articles 
which  were  removed  from  the  Legislative  Council  Iloom  were  the  Lieu- 
tenant-Governor's and  Speaker's  chairs.  The  Library  suffered  severely  on 
this  occasion,  a  large  number  of  the  books  having  been  found  missing  after 
the  fire.  The  loss  of  the  Parliament  Building  caused  a  great  deal  of  inconven- 
ience to  the  Government,  as  it  was  found  impossible  to  obtain  a  building  at 
such  short  notice  in  which  all  the  offices  of  the  Government  could  be  accommo- 
dated. The  office  of  the  Hon.  Minisler  of  Public  Wor'cs,  as  well  as  the  Li- 
brary, were  kept  in  the  same  building  occupied  by  t'n  Mauitoban  printing 
establishment,  while  the  Hon.  Provincial  Secretary,  Hon.  Provincial  Trea- 
surer, and  the  two  Clerks  had  their  offices  in  the  same  building  used  by 
the  Indian  Department.  Through  the  kind  permission  of  Lieut. -Colonel 
Provencher,  Indian  Commissioner,  the  Government  safe  was  removed  to 
the  latter  building. 

Early  in  the  spring  of  1874,  the  Department  called  for  tenders  for  the 
ferries  over  the  Assiniboine  and  Red  Eivers,  and  during  the  whole  of  that 
season  both  were  kept  in  good  running  order  at  a  slight  cost  to   the    Gov- 


ernment.  The  expenditure  as  comparod  to  former  years  was  very  little, 
and  would  have  been  still  less  had  there  been  some  law  for  the  protection  of 
ferries. 

During  the  summer  of  1874  there  were  a  great  many  repairs  and  alter- 
ations made  to  the  Court  House  and  Jail.  The  deck  roof  was  covered 
with  asbestos  roofiug  paper,  the  larsje  side  of  the  old  building  was  shin- 
gled with  tarred  paper  underneath,  andiron  grating  was  placed  in  several 
of  the  windows.  Some  of  the  prisoners  having  escaped,  a  change  was 
made  in  the  way  of  fastening  the  cell  doors,  and  a  fence  was  erected  'from 
the  stockade  to  the  corner  of  the  old  building.  A  privy  was  also  built  in- 
side of  the  yards  of  the  Court  House  for  the  use  of  officials  and  jurymen, 
but  shortly  after,  on  complaints  from  several  of  the  citizens,  it  was  re- 
moved to  within  the  jail  yard,  which  necessitated  the  erection  of  a  second 
stockade  inside  of  the  first  one.      ,  V 

There  are  several  improvements  still  to  be  made  in  the  Jail.  It  is  ne- 
cessary that  a  separate  ward  for  female  prisoners  should  be  constructed,  and 
several  other  alterations  are  necessary  before  it  is  complete. 

During  the  summer  of  1874  there  was  not  so  much  work  done  as  in 
former  years  on  roads.  One  bridge  was  built  at  Riviere  aux  Prunes,  one 
at  St.  Norbert,  one  at  Headingly,  and  one  at  Rat  Creek.  There  was  also 
some  work  performed  on  the  roads  above  the  Portage,  for  the  expenditure 
of  which  you  can  refer  to  Appendix  Mo.  4.  M 

i 

The  Government  have  now  leased  a  good  building  on  Post  Office 
street  for  offices.  It  contains  on  the  first  floor  three  large  offices  and  a  hall, 
and  on  the  second  floor  there  are  five  rooms  as  well  as  a  broad  landing, 
with  a  back 'kitchen  attached.  The  building  is  well  finished  and  the  offices 
well  fitted  up,  but  before  it  is  complete  the  attic  will  have  to  be  arranged 
into  rooms.  It  would  by  advisable  for  the  Government  to  purchase  this 
building  and  the  lot  in  rear  of  it,  for  the  purpose  of  erecting  a  wood  house 
and  lumber  room,  in  which  all  the  extra  or  other  Government  furniture, 
such  as  stoves,  desks,  &c,  could  be  stored  in  one  place  and  under  one  roof. 
The  amount  paid  for  rent  each  year  would  in  a  short  time  be  sufficient  to 
erect  a  good  substantial  building  for  the  use  of  the  Government. 

I  have  luring  the  year  1874  inspected  all  the  roads  and  bridges  on  the 
Pembina  Road,  and  as  far  as  Poplar  Point  on  the  Portage  Road.  I  iound 
that  on  these  two  highways  there  were  at  least  six  bridges  required,  three 
culverts  as  well  as  about  twenty-eight  chains  length  of  faggot  road,  and  on 
the  road  leading  to  Lower  Fort  Garry  there  are  three  bridges  and  sundry 
other  repairs  needed. 

On  account  of  the  increase  of  emigration  it  would  be  advisable  to  have 
the  road  on  the  east  side  of  Red  River  leading  to  the  townships  where  the 
Mennonites  are  settled,  opened  up  and  placed  in  a  thorough  state  of  repair, 
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and  I  have  no  doubt  the  traffic  on  the  east  side  will  become  ere  long  much 
greater  than  on  the  west  side  of  the  Red  River,  or  Pembina  Road.  The 
probable  cost  of  this  new  work  I  have  mentioned  in  my  estimates  for  the 
coming  year  1875-6,  which  I  have  the  honor  to  submit  to  your  consid- 
eration. 

The  last  session  of  the  first  Parliament  of  Manitoba  was  held  in  the 
new  Court  House,  and  each  time  that  this  takes  place,  and  until  we  have 
permanent  Legislative  Halls,  there  will  be  a  certain  amount  of  expense 
necessitated  in  fitting  up  the  room  for  the  purpose  and  unfitting  it  after 
the  session  is  closed.  The  Court  Room,  however,  is  large,  well  lighted  and 
ventilated,  and  has  ample  accommodation  for  the  use  of  the  Legislative  As- 
sembly and  Council,  as  wTell  as  sufficient  room  for  the  convenience  ot  the 
public. 

i 

Having  lost  by  the  burning  of  the  Parliament  Building  in  December, 
'73,  all  my  notes  regarding  roads  and  bridges,  this  report  is  necessarily  im- 
perfect. I  therefore  beg  that  you  will  overlook  any  involuntary  omissions 
which  may  have  occurred. 

I  have  the  honor  to  be,  sir, 

Your  obedient  servant, 

(Signed,)  V.  BEAUPKE, 

Superintendent  Public  Works. 


The  following  is  a  summary  of  expenses  incurred  by  the  Government 
for  repairs  to  the  Pontoon  Bridge  across  the  Assiniboine  and  the  Ferry 
over  the  Red  River  : — ■ 

A  scow  nearly  filled  with  water  having  been  cast  adrift  from  the  Vol- 
unteer Camp  it  came  down  the  river  and  went  under  the  Pontoon,  and  a 
heavy  iron  bolt  at  one  end  of  the  scow  having  cut  a  large  hole  in  one  of 
the  Pontoon  boats  the  latter  sank.  In  consequence  oi  this  the  traffic  across 
the  river  was  interrupted  for  two  days,  and  an  arch  40  feet  in  length  had 
to  be  built,  at  a  cost  to  the  Government  for  lumber,  nails,  labor,  &c,  of 
about  $150.00. 

Subsequently  it  was  found  that  there  was  not  room  enough  for  small 
boats  to  pass  under  the  arch,  and  it  had  to  be  raised  at  a  cost  of  about 
$75.00. 

Shortly  after  this  a  request  was  presented  to  the  Department  asking 
that  the  Pontoon  Bridge  might  be  so  constructed  as  to  allow  steamboats^ 
pass  up  the  river.     This^request  was  granted,  and   the   traffic   across  the 


river  was  again  interrupted  for  nearly  two  days,  while  the  work  of  altera- 
tion was  going  on.  The  arch  was  removed,  the  sunken  boat  hauled  on 
shore  and  repaired,  and  a  winch  and  ropes  purchased  and  placed  in  work- 
ing order.  When  the  Pontoon  Bridge  vvas  thus  arranged  to  allow  boats 
to  pass  up  or  down,  a  steamer  went  up  the  Assiniboino,  but  returned  after 
having  gone  a  distance  of  two  or  three  miles,  the  water  being  then  too  low 
for  her  to  proceed  further.  These  alterations  to  the  Pontoon  Bridge  ne- 
cessitated an  outlay  of  about  $250  on  the  part  of  the  Government. 


Not  long  after  this  a  number  of  saw  logs  came  drifting  down  the  As- 
siniboine  River,  and  kept  coming  for  nearly  two  days.  The  owners  of  these 
logs  were  notified  to  have  a  boom  constructed,  which  they  did,  but  not  in 
time  to  prevent  a  serious  accident.  The  accumulation  of  logs  was  so  great 
that  the  heavy  pressure  caused  the  whole  bridge  to  be  carried  away  to  the 
eastern  shore  of  the  Red  Eiver,  and  the  loss  of  a  scow,  rope,  tackle,  &c, 
amounting  to  about  $500  was  the  result. 


It  has  several  times  occurred  that  crews  of  flat-boats  coming  down  the 
Red  River  have  wantonly  cut  the  ferry  rope  to  save  themselves  the  trouble 
of  raising  it,  which  could  have  been  done  with  very  little  or  no  trouble 
while  their  cutting  the  rope  was  a  serious  impediment  to  the  traffic  across 
the  river. 


A  costly  wire  rope  was  obtained  for  the  Red  River  Ferry,  but  even  this 
was  maliciously  cut  on  one  occasion  by  the  crew  of  the  steamboat  Maggie 
while  the  ferry  mtn  were  busy  lowering  it  for  the  passage  of  the  boat. 
This  act  caused  an  interruption  to  the  traffic  across  the  river  for  two  days 
at  the  busiest  season  of  the  3  ear,  and  a  cost  to  the  Government  for  repair- 
ing the  rope  of  about  $150. 


Id  connection  with  this  subject  I  may  state  that  a  boom  has  been  con- 
structed by  W.  J.  Macaulay  across  the  Red  River,  and  the  saw  logs  accu- 
mulating at  this  point  often  stop  the  passage.  It  would  be  desirable  that 
the  proprietor  of  the  boom  should  be  notified  at  such  times  to  take  in  his 
logs  and  not  let  them  so  accumulate  as  to  impede  navigation. 


I  have  the  honor  to  be,  sir, 

Your  obedient  servant, 


(Signed,)  V.  BEAUPRE, 

Superintendent  Public  Works. 
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Public  Works, 

Superintendent's  Office, 
Winnipeg,  18th  April,  1874. 
Sir  : — 

As  it  would  bo  advisable  on  the  opening  of  navigation  that  the  working 
of  ferries  should  be  regular  and  without  hindrance,  and  in  order  to  save 
the  Government  from  the  annoyance  of  such  complaints  as  have  been  pre- 
ferred in  former  years,  1  beg  to  submit  the  following  for  your  considera- 
tion. 

1st.  That  all  vessels  whose  passage  up  or  down  the  Eed  Eiver  will 
necessitate  the  lowering  of  the  cable  connecting  the  two  shores,  shall  give 
notice  to  that  effect  to  the  ferryman  in  charge  at  least  one  half  hour  pre- 
vious to  such  passage,  either  verbally,  in  writing,  or  by  blowing  the  steam 
whistle  three  times. 

2nd.  That  all  flat-boats  running  down  the  Eed  Eiver  shall  cause  notice 
of  their  passage  to  be  given  to  the  ferryman,  thereby  saving  a  good  deal  of 
trouble  and  annoyance. 

3rd.  When  a  steam  boat,  pleasure  boat,  or  any  other  river  craft  will 
have  to  run  up  or  down  the  Assiniboine  Eiver,  the  owner  or  persons  in 
charge,  of  said  vessel  shall  furnish  the  men  required  for  the  removal  and 
replacing  of  the  Pontoon. 

To  the  Honorable 

the  Minister  of  Public  Works. 


To  the  Honorable 

the  Minister  of  Public  Works. 
Sir:— 

I  have  the  honor  to  furnish  you  with  my  report  on  the  work  performed 
on  the  new  Jail  and  Court  House  ;  also  with  details  showing  the  quantity 
of  timber  and  lumber  used  in  the  completion  of  the  building,  as  well  as  the 
stockade. 

Trusting  that  you  will  find  everything  correct  and  satisfactory, 

I  have  the  honor  te  be,  sir, 

Your  obedient  servant, 


(Signed,)  V.  BEAUPEE, 

Superintendent  Public  Works. 


March  19th,  1874. 
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REPORT  ON  NEW  JAIL  AND  COURT  HOUSE. 

1st.  The  building  is  of  oak  timber,  8  x  10  inches,  and  laid  in  mortar, 
the  four  corners  being  dove-tailed,  and  the  dimensions  of  the  structure  is 
42xG2  and  24  feet  high,  it  took  40  tiers  of  timber  in  height,  from  sills 
to  top. 

2nd.  The  foundation  is  two  feet  underground,  and  there  are  piers  every 
twelve  feet  apart  of  3  pieces  of  oak  timber  each.  The  timber  used  in  the 
foundation  took  no  less  than  5,000  feet  lineal  measure. 

3rd.  The  sills  and  cross-beams  are  12  inches  square,  and  there  are  25 
piers  under  the  building,  each  one  taking  72  feet  of  timber  running,  mea- 
sure. There  is  one  tier  of  8x8  timber,  three  in  width,  and  one  tier  of  oak 
plank  4  feet  long  and  4  inches  thick  all  around  under  the  sills  and  under 
the  crossbeams. 

4th.  All  the  sleepers  are  2  feet   centre  and  of  8x8  inches  oak  timber. 

5th.  Before  the  floor  was  laid  it  was  filled  up  to  the  top  of  the  sleepers 
with  all  kinds  of  rubbish,  such  as  broken  glass,  tin  cuttings,  brick,  &c,  &c, 
mixed  with  mud,  and  over  this  a  3  inch  oak  plank  floor  was  laid. 

6th.  The  height  of  first  story  is  11  feet  between  floor  and  ceiling. 

7th.  There  are  11  windows  with  gratings  in  the  Jail. 

8th.  The  gratings  were  morticed  into  the  oak  window  frames,  with  one 
iron  bar  on  each  side,  one  end  screwed  in. 

9th.  The  size  of  windows  is  equal  to  12  panes  of  10x12  glass,  with 
grating  on  the  outside. 

10th.  The  window  frames  are  of  oak  lumber,  4x8  inches,  well  pegged 
together  and  securely  attached  to  the  buildirg  by  a  tongue  of  2x4  oak 
lumber. 

11th.  The  outside  of  each  frame  is  grooved  2x2  inch,  and  the  post 
which  is  placed  on  each  side  of  the  openings  for  windows  and  doois  is  also 
grooved,  so  that  the  escape  of  prisoners  through  the  windows  or  from  under 
the  lower  floor  is  impossible. 

12th.  There  are  32  cells,  which  will  accommodate  64  prisoners  if  re- 
quired. These  cells  are  put  together  at  each  end  in  a  solid  groove  of  two 
inches  at  the  top  anclone  inch  at  the  bottom,  and  all  the  joints  are  battened 
with  3  inch  wide  battens. 

13th.  The  cell  doors  are  18  inches  wide,  with  a  ventilator  of  10x10 
inches  square. 
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14th.  The  Jail  is  divided  into  four  compartments  or  wards.  Nos.  1 
and  2  are  twelve  feet  wide  by  forty  feet  long,  containing  ten  cells  each.  The 
other  two  wards  are  twelve  feet  wide  by  twenty  feet  long,  and  contain  six 
cells  each. 

15th.  ^hree  stoves  will  be  sufficient  to  heat  the  whole  of  the"  Jail,  and 
there  being  one  stove  between  the  two  small  wards  in  the  partition,  it  is 
surrounded  with  bricks  one  foot  on  each  side,  eighteen  inches  on  the  top, 
and  a  layer  one  brick  thick  is  placed  underneath  the  stove. 

16th.  All  the  stovepipe  holes  in  the  partitions  are  made  of  brick. 

17th.  There  are  three  large  strap  hinges  and  one  iron  bar  with  large 
staple  on  each  cell  door,  and  all  the  cell  doors  open  into  the  wards. 

18th.  There  are  two  chimnies  for  the  Jail,  and  a  bracket  or  support 
has  been  made  in  each  of  the  corners  where  the  chimnies  are  built,  at  seven 
feet  from  the  first  floor.  The  size  of  the  chimnies  are  three  and  a  half 
bricks  in  thickness,  and  they  project  above  the  roof  about  twelve  feet. 
They  are  a11  plastered  on  the  inside,  and  have  two  stovepipe  holes,  one  in 
the  Jail  and  one  in  the  Court  House. 

19th.  A  rough  ceiling  has  been  made  of  two  thicknesses  of  inch  boards 
under  the  joists  of  the  second  floor,  which  is  plain  inside  the  cells  and 
pannelled  in  all  the  wards. 

20th.  Cross  beams  have  been  placed  so  that  all  the  joists  of  the  second 
floor  rest  on  them,  and  the  under  part  of  the  said  cross  beams  were  all 
grooved  to  allow  of  the  cell  partitions  to  be  put  in  and  thus  bear  all  the 
weight  of  the  Court  House  room. 


21st.  To  prevent  any  noise  from  the  Jail  into  the  Court  room  the 
space  between  the  ceiling  of  the  former  and  the  floor  of  the  latter,  the 
height  of  the  joists,  has  been  filled  in  with  saw  dust,  lime  and  white  mud 
mixed  together.  The  ceiling  being  2  inches  thick,  the  joists  10,  and  the 
floor  l£,  it  gives  a  solid  floor  13  J  inches  in  thickness.   - 

22nd.  The  second  floor  is  fitted  up  for  a  Court  Room,  the  height  of 
which  is  twenty-four  feet  from  floor  to  ceiling. 

23rd.  There  are  eleven  large  round  top  windows  four  feet  wide 
by  nine  feet  in  height,  besides  two  others  6x10,  one  in  each  gable,  so  that 
there  is  plenty  of  light  and  ventilation. 

24th.  The  windows  in  the  Court  Eoom  are  all  hung  on  weights  and 
pullies,  and  slide  up  and  down.  The  window  frames  are  well  finished 
with  mouldings  all  around  the  casing.     The  mouldings  are  seven  inches 
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wido  inside. 

25th.  A  wainscoting  G  feet  high  around  the  Court  Room  wall,  32£ 
feet  in  length. 

26th.  The  Judge's  Bench  is  8x12  feet,  round  cornered,  with  sufficient 
elevation  from  the  floor,  and  is  neatly  panelled  and  well  finished. 

27th.  The  Prothonotary's  Bench  fronts  the  Judge's,  and  is  well  sup- 
plied with  the  necessary  desks,  shelves,  and  seats,  and  is  also  a  well  finished 
piece  of  work. 

28th.  A  Spectator's  Gallery,  13x30,  capable  of  holding  about  one  hun- 
dred people,  was  erected  at  the  end  of  the  room  facing  the  Judge's  Bench. 

29th.  The  amphitheatre  under  the  gallery  has  been  well  furnished 
with  seats,  and  will  hold  about  two  hundred  people. 

30th.  In  front  of  the  amphitheatre  stands  the  prisoner's  dock,  with  a 
flight  of  stairs  leading  to  the  jail  beneath. 

31st.  The  Court  Eoom  inside  is  all  lathed  and  plastered,  with  a  very 
handsome  centre-piece,  from  which  the  chandelier  hangs. 

32nd.  The  new  wing  is  14x42  feet,  and  three  and  a  half  stories  high. 
The  first  floor  is  divided  into  three  compartments,  one  room  for  Jailer's 
office,  another  which  can  be  used  as  a  kitchen,  and  a  passage  adjoining  it 
to  allow  the  prisoners  to  go  out  into  the  yard. 

33rd.  The  second  floor  is  divided  into  two  nice  rooms  and  a  large 
lobby. 

34th.  The  third  floor  is  divided  the  same  as  the  second. 

35th.  All  the  floors  in  the  new  wing  are  made  of  two  thicknesses  of 
one  inch  boards,  tongued  and  grooved. 

36th.  All  the  inside  of  the  new  wing  is  lathed  and  plastered  except  the 
ceiling  of  the  first  story,  which  is  made  of  wood,  and  there  is  also  round  the 
wall  of  the  same  story  a  wainscoting  three  feet  in  height. 

37th.  The  attic  of  the  new  wing  will  be  used  in  the  meantime  as  a 
store  room,  but  it  can  be  (if  required)  turned  into  offices  without  much 
expense. 

38th.  The  old  Court  Room  was  turned  into  a  Magistrate's  Room,  one 
large  hall,  and  the  Prothonotary's  office. 

39th.  The  Prothonotary's  office  is  14x25  feet,  and  is    divided  into  a 
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public  and  a  private  apartment  by  means  of  a  large  writing  desk  4  feet  wide 
and  14  feet  long,  the  inside  of  which  is  furnished  with  shelves  and  drawers 
and  the  top  covered  with  cloth. 

40th.  The  Piothonotary's  private  office  is  furnished  with  shelves, 
bookcase  and  wardrobe,  and  is  well  lighted  and  ventilated. 

41st.  There  were  three  cells  left  in  the  old  Police  Station,  a  new  wooden 
ceifcng  made,  one  new  door  added,  and  one  partition  removed.  At  pre- 
sent) the  entrance  to  the  Jail  is  from  the  ground  room  which  was  at  one 
time  used  as  the  Police  station. 

42nd.  The  stockade  is  14  feet  above  the  ground,  and  each  post  is  sunk 
eight  feet  beneath  the  surface,  the  whole  securely  braced  and  pegged  to- 
gether, on  mud  sills  twelve  feet  long. 

43rd.  The  length  of  the  stockade  is  401  feet,  and  there  are  32  plants 
between  each  post.  There  are  four  girths  of  6x7  inch  oak  timber,  to 
which  the  planking  is  nailea",  and  all  the  joints  are  battened  with  a  three 
inch  wide  batten. 

44th.  The  planks  used  in  the  stockade  are  16  feet  long,  3  inches  thick, 
of  oak  lumber,  and  there  is  about  two  feet  of  the  planking  sunk  in  the 
ground. 

45th.  A  large  gate"*is  made,  to  enable  any  loaded  team  to  enter  the  Jail 
yard. 

46th.  A  privy,  divided  into  two  compartments,  for  the  use  of  prison- 
ers, was  also  built  in  the  yard. 

47th.  A  balustrade  two  feet  eight  inches  high  was  put  around  the  deck 
roof  of  main  building  and  new  wing„ 

48th.  Four  rooms  were  fitted  up  for  the  Jailer's  quarters  in  the  same 
part  of  the  old  building  formerly  occupied  as  Police  office  and  Police  Sta- 
tion. 

49t!'.  The  inside  of  the  Court  House  and  new  wing  received  three  coats 
of  paint. 

50th.  The  outside  of  main  building  and  wing,  as  well  as  the  roof,  re- 
ceived three  coats  of  paint. 

51st.  The  deck  roof  on  main  building  and  wing  was  covered  over  with 
asbestos  roofing  paper. 

52nd.  The  wainscoting,  Judge's  Bench,  lawyers'  desks  and  gallery,  &c, 
is  oak,  grained  and  varnished. 
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53rd.  All  the  new  and  old  buildings  are  weather  boarded  outside. 

54th.  A  privy  divided  into  three  compartments,  one  for  the  Judges, 
one  for  the  Court  officials,  and  the  other  for  the  Jurymen,  was  built  in  the 
front  yard. 

55th.  The  whole  of  the  ground  between  Wright's  block  and  the  Court 
House  is  fenced  in,  the  fence  being  eight  feet  high,  and  provided  with  a  large 
double  gate  and  a  small  side  one. 

56th.  The  statement  contains  the  exact  quantity  of  lumber  and  tim- 
ber used  to  do  the  above  mentioned  work,  and  no  allowance  is  made  in  it 
for  waste. 


Report  of  Lumber  and  Timber   used  in   construction  of  Court   House  and  Jail 

Feet.  Feet. 

Body  of  building,  24  feet  from  sills,  62x42  feet,  one  tier       208 

Forty  tiers,  oak 8320 

Joists  of  second  floor,  8x10   inch,    18  inches  apart,  one 

joist 105 

Forty  joists,    oak     4200 

Cross  beams  of  second  story,  oak 340 

Rafters,  one  pair  30  feet  long,  3x9 268  6 

Thirty  pairs,    oak     8055 

Dressed  lumber  for  floor  of  Court  Room,  H  inch  thick  3600 

Siding     9000 

Gallery  and  amphitheatre,  dressed  lumber 2000 

Judge's  Bench,  lawyer's  desk,  &c,  dressed  lumber     ...  1000 

New  wing,  dresssd   fl  jormg  for  three  floors 1764 

New  wing,  rough  floors,  14x42,  one  floor     ...       588 

Three    floors     1764 

New  wing,  joists  2x8,  16  feet  long,  16  inch  centre     ...         21  4 

Ninety-six  joists     2048 

Roof  of  building,  for  one  side,  with  the  projection  of 
cornices  at  each  end,  62  feet  and  4  feet  at  each 
end  for  cornice,  equal   to  70    feet  in   length  by  30 

feet  wide.     One  side  of  main  building 2100 

Two  sides 4200 

Deck  roof  of  main  building,  three  thicknesses   1   inch 

boards,  70  feet  long,  10  feet  wide,  one  thickness...       700 

Three  thicknesses     2100 

New  wing  roof,  one  side  30x22  feet     660 

Two  sides 1320 

Deck  roof  of  new  wing,  30  feet  long,  3  inches  thick,  one 

thickness,  10  feet  wide 300 
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Three  thicknesses     900 

Cornices  of  main  building  and  new  wing,  gable  end,  sill 

and  deck  roof,  in  all  400  lineal  feet  4  feet  wide...  1600 

Three  gable   ends.  24  feet  lung  by  22  feet  wide,  double 

boarded,  one  thickness     550 

Six  thicknesses,  for  three  gable  ends     ...  8300 

New  wing,  two  walls    14x24  feet,  double  boarded,  on© 

tnickness 336 

Four  thicknesses  for   two  walls     1344 

Studding   for   partition,   gable  end,   ceiling  in    Court 
House,  frame  of  new  wing,  in  all  about  1000  pieces 

one  piece,  2x4,  14  feet  long     9  4 

One  thousand  pieces ...  9333 

Jail  ceiling,  2  inches  thick,  42x62  feet 5208 

Jail  floor,  3  inches  thick,  42x62  feet,  oak     7812 

Partition  for  4  wards  and  32   cells,  3  inches    thick,  11 

feet  6  inches  high,    oak 14124 

Battened  on  joint  of  all  cell  partitions  and  wards,  one 

batten  equal  to  3  feet,  12  feet  long  by  3  inches  wide  3 

Eight  hundred  pieces,  pine     2400 

Old  Court  House  repairs,  Magistrate  andProthonotary's 

room J000 

Ceiling  Judge's  room,  Crown  Prosecutor's   and   three 

other  offices     1500 

Fence  around  the  old  Court  House 2000 

The  two  water  closets     3000 

Stockade,  401  feet  by  16  feet,  3  inches  thick,  battened  2000 

Plank 19248 

One  post 48 

Thirty -two  posts       1536 

Girths,  one  ter,  6x7  inch 401 

Four  tiers 1604 

Oak  timber  used  for  foundation,    25   piers,  one    pier  3 

thicknesses  of  timber  8  feet  long,  3  pieces  in  width         72 

Twenty-five  piers     1800 

Three  tiers  of  timber  all  around  the  building  and  under 
4   cross  beams,   building  62x42  feet,   one    tier  all 

around  and  cross  beams 376 

Three  tiers      1128 

One  tier  of  4  inch    plank,  3    feet    long,  total  376  feet 

long  5610 

Sill  and  cross  beams    10x12  square,  376  feet  long     ...  376 

Sleepers,  8  inches  square,  2  feet  centre,  one  tier 60 

Twenty  tiers *  1200 

New  wing    foundation,  building  42x14   feet,    4   pieces 

42  feet ...       168 

4  pieces  14  feet 56  224 

Stairv  ay  and  platform  timber 168 
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Recapitulation- 

LUMBER PINE. 


Roof  main  building 

Deck  roof 

New  wing  roof 

New  wing  deck  roof     

Dressed  lumber  for  cornices 

Rough  lumber  for  gable  ends        

Two  walls  new  wing       

Three  floors  new  wing,  rough  lumber 

Joists  for  new  wing 

Studding  for  partition 

Dressed  flooring,   3    floors,  new  wing 

Jail  ceiling,  two   inches  thick     

Battens  on  joints  in  cells  and  partitions     ... 

Dressed  lumber  for  Court  Room  floor 

Siding      

Lumber  used  to  build  gallery,    amphitheatre, 

Lawyers'  desks,  &c,  &c,   &c,     

Hand-rail  around  deck    roof 

Repairs  in  old  Court  House. 

Lumber    

Fence       

Privy 

Battens,  stockade 


Judge's  Bench, 


Fee'*. 
4200 
2100 
1320 

900 
1600 
3300 
1344 
1764 
2048 
9333 
1764 
5208 
2400 
3600 
9000 

3000 
1000 

2500 
2000 
3000 
2000 


63397 


OAK    TIMBER. 

Feet. 

Body  of  building    

... 

8320 

Cross  beam,    second  floor     

... 

340 

Posts  of  stockade  and  girths       

... 

3140 

Piers...     „. 

. . . 

1800 

Timber  over  piers 

... 

1128 

Sills  and  cross  bea:as     ...     ..,     

... 

376 

Sleepers 

... 

1200 

Foundation  of  new  wing,  and  stairway  and   platform     ... 

... 

392 

Joists  of  second  floor  Court   House     

... 

4200 

20890 
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OAK    LUMBER. 


Kafters     ...      

Stockade  (plank)     

Payiition  for  ward  and  cells 
Plank  in   foundation     ... 
Jail  floor 


..     • • .      ...      •••     ••• 


APPENDIX    No.  1.     (PUBLTC  WORKS.) 


1871. 


PARLIAMENT     HOUSE. 


Whom  paid. 

V.  Beaupre,  for  pay  of  men     

A.  Gr.  B.  Bannatyne,  for  carpet 

J.  H.  Ashdown,  for  sundries     

V.  Beaupre,  for  pay  of  men,  &c,  &c 

Sisters  of  Charity,  for  making  cushions  ... 

D.  McDougall,  for  sundries      

A.  McDermot,  for  rent  for  work  shop     .. 

J.  H.  Ashdown,  for  plumber  work 

Y.  Beaupre,  for  salary       

Hill  &  Grig  &  Co.,  for  freight  and  furniture,  &c     ... 
V.  Beaupre,  for  pay  of  men,  fitting  up  for  Parliament 

A.  Boyd,  for  sundries 

V.  Beaupre,  for  salary      

D.  Matheson,   for   sundries,     


GOVERNMFNT      OFFICES. 


Feet. 

8055 
19248 
14124 

5616 

7812 

54855 


$512 

05 

153 

30 

53 

06 

431 

50 

38  33 

9 

73 

20 

00 

30 

75 

75 

00 

399 

18 

235 

00 

10 

57 

75  00 

14 

50 

$2057  97 


V.  Beaupre,  for  pay  of  men     

J.  H.  Ashdown,  for  plumber  work ... 

Hudson's  Bay  Co.,  for  lumber 

V.  Beaupre,  on  ace.  of  salary 

V.  Beaupre,  for  pay  of  men      

Dr.  Schultz,  for  chairs     

A.  McDermot,  for  rent  of  workshop... 

A.  Boyd,  for  carpet 

A.  Boyd,  for  sundries 

Hudson's  Bay  Co.,  for  sundries 

Thos.  Lusted,  for  arbitration  on  furniture 
V.  Beaupre,  for  salary 


...   .. 

$  71  00 

...   . . 

13  53 

106  50 



40  00 



330  08 



48  67 

80  00 

130  62 

••   ...   ...   ••< 

300  00 



49  34 

3 

2  43 

. .   ...   •••   •• 

112  50 
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H.  S.  Donaldson,  for  sundries 
V.  Beaupre,  for  salary     ... 


3  75 
75  00 

$1313  42 


COURT   AND    POLICE  STATION. 


J.  H.  Ashdown,  for  plumber  work 

J.  Higgins,  for  sundries    

V.  Beaupre,  for  salary 


$44  65 
42  91 
75  00 

$162  56 


LUMBEit     AND     TIMBER. 

D.  Rochelot,  for  timber     ...     .. 

G.  Gunn,  for  timber  ... 

B.  Marchaud,  for  timber 

G.  H.  Kellond,  for  measuring  timber     ... 
McClane  &  Smith,  lumber,  Government  House 
St.  Paul  Lumber  Co.,  lumber,  Government  House 
V.  Beaupre,  pay  of  men  rafting  timber  ... 
McArthur  &  Martin,  lumber 

V.  Beaupre,  salary     

D.  McCauley,  lumber 

H.    O.Donnell,   lumber     ... 

J.  H.  Langevin-  lumber     ... 

St.  Germain,  taking  lumber  out  of  river  ... 

Hudson's  Bay  Co.,  lumber  for  Bedson,  Prov.  Peni 

St.  Germain,  taking  lumber  out  of  river.. 

Customs  Department,  duty  on  lumber     .. 

D.  Matheson,  taking  lumber  out  of  river 

V.  Beaupre,  pay  of  men,  and  timber 

Sundry  persons,  teaming 

V.  Beaupre,  salary     


tentary 


$317  01 

450  00 

455  03 

51  00 

16  80 

1489  84 

46  00 

19  95 

75  00 

867  31 

1000  00 

867  96 

40  00 

218  31 

59  50 

98  14 

30  00 

388  50 

122  05 

75  00 

$6687  40 


Recapitulation. 


Parliament  House,  amount  paid    

Government  Offices,  amount  paid 

Police  Station  and  Court  House,  amount  paid 
Lumber  and  Timber,  amount  paid 


$2057  98 

1313  42 
162  56 

6687  40 
$10221  31 
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PUBLIC    WORKS,    OR. 


A.  Boyd,  By  cash  received      $300  00 

An    unt  transferred  to  road  service 1242  79 

Sundry  persons,  by  cash  received  for  lumber       ...  78  00 

"             "         "     cash  received  for  lumber     ...  26  00 

11             "         "     cash  received  for  lumber     ...  73  00 

"             "         "     cash  rteeived  for  lamber     ...  156  00 

Public  "Works  Dr.  to  Government  of  Manitoba  for 
the  jevr  ending  31st  December,  1871    


$1875  79 

8345  52 

$10221  31 


APPENDIX  No.  1.     (ROADS  AND  BRIDGES.) 


PEMBINA. 


"Whom  paid. 
N.  La-rence,  for  salary  as  road  Superintendent 
P.  Gli    er,  repairs  to  road,  St.  Vital     ... 
N.  Larence,  r' pairs  to  road,  St.  Norbert 

Geo.  Kellond,  inspecting  road 

N.  Gerence,  repairs  to  bridge 

"         "      making   roads     

"         "      making   roads     

Sradry  persois.  plank  for  culverts,  &c... 

N.  Larence,  making  road 

S.  J.  Venue,   making  road     

D.  Sinclair,  on  ace.  of  bridge  work 

S.  J.  Venue,  pay  of  men  making  road    ... 
N.  Larence,  pay  of  men  making  road     ... 

St.  Germain,  rafting  timber 

D.  Sinclair,  on  ace.  of  bx-idge  t.  ork 

D.Sinclair,         "         "         "         

N.  Larence,  salary  as  road  Superintendent. 

"         "      small  btidge  at  ^t.  Norbert... 
D.  Sinclair,  on  ace.  of  bridge  work     ... 
D.  Sinclair,         "         "         '«         "      ... 
D.  Sinclair.         "         "  '         "      ... 

L.  Lepage,  work  at  Stinking  River., 
N.  Larence,  repair  to  road     ... 
D.  Sinclair,  on  ace.  of  bridge  work.. 
N.  Latence,  on  ace.  of  road  work 
"     on  ace.  of  salary  ... 
V.  Beaupre,  for  work  on  roads,  men's  pay 


$  12  50 

6  00 

6  00 

18  50 

16  06 

200  00 

566  00 

75  00 

500  00 

400  00 

800  00 

331  84 

170  83 

75  00 

148  25 

700  00 

24  33 

71  50 

176  75 

1000  00 

500  00 

25  00 

10  00 

140  00 

177  37 

12  16 

100  00 

$5298  06 
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L.  La reuce,  for  work  on  roads,  St.  Norbert 

S.  J.  Venue      

B.  Marchaud,  for  timber 

J.  Lemay,  sawing  lumber 

Rev.  Richot,  compensation  for  lard  taken  for  road 
Tlios.  Jette,  compensation  for  land  taken  for  road 
Charles  Donald,  work  at  bridge,    Scratching  River 

V.  Beaupre,  pay  of  men  on  road 

JS.  Larence,  salary  as  Superintendent     


WINNIPEG. 


$541  00 


20 

50 

15 

00 

4 

50 

36 

5Q 

<& 

121 

—   $ 
67 

48  67 

25 

00 

50 

00 

48 

67 

t   ' 

«p  ' 

294  01 


$6133  16 


G.  Ellwood,  making  road     ... 
G.  Ellwood,  making  road    ... 

J.  McDonald,  timber 

Sundry  persons,  timber  for    culverts,  &c 
G.  Ellwood,  making  road   ... 

G.  Ellwood,         "         "       

G.  Ellwood,         "         "       

W.  H.  Lyon,  for  tools 

G.  H.  Kellond,  making  culvert 
Ohisboim  &  Bubar,  sawing  timber... 
Thos.  Dunlop,  teaming  logs  to  mill, 
Bannatyne  &^Begg,  tools,  &c... 
J.  Campbell,  teaming... 


$196  00 
849  00 
2  50 
550  00 
781  87 
808  50 
186  00 
14  00 

8  75 
109  89 

9  50 
52  25 

2  75 


$3071  01 


ST.    BONIFACE. 


P.  Glader,  salary  as  road  superintendent 

"         "     repair  to  road    ... 
A.  Boyd,  sundries     ... 
P.  Glader,  repairs  to  road    ... 

"         "  making   road 

11         "  making  road 

"         "  making  road       

11         "  salary  as  road  superintendent 
V.  Beaupre,  for  pay  of  men  ,. 
P.    Glader,  repair  to  road  ... 

"         "     salary 


$   15  00 

9  73 

1  07 

10  75 

100  00 

229  75 

87  00 

14  60 

88  70 

27  00 

9  73 

$693  33 
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LOWER    FORT    GARRY. 


Archdeacon  Coulejr,  repairs  to    road 

A.   MeBeath,  repairs  to  road,  St.  Paul     ... 

Tho-.  Sinclair,  repairs  to  road...  

an  I   ir,  repairs  to  road,  St.  Ptter's   ... 
\V.  Henderson,  repairs,   Section  No.  8 
Thos.  Sinclair, 
John  Fraser.  H         **  " 

try  persons,  for  timber  for  culverts   ... 
Thos.  Sinclair,  making  roads 
John  Fraser,  repairs  in  Kildonan... 
John  Fraser,         "  " 

John  Fraser,         "  bridge 

John*  Fraser,  "  '•  

Thos.  Sinclair,      " 

J.  St.  Denis,  timber  for  bridges    ... 

V.  Beaupre, sundry  expense... 

D.  Gunn,  salary  as  superintendent   of  road 

Campbell,  teaming  ... 

Thos.   Sinclair,  repairs  to  road,  lower  district 


$ 


9  25 

3  25 
11   19 

45  20 

40  96 
170  38 

43  87 
372  00 
150  00 

36  60 
200  00 
250  00 
382  38 

48  70 
609  56 

42  87 

42  52 
6  00 

28  40 


$2443   14 


PORT'GE    LA    PRAIRIE. 


P.  Breland,  salary  as  road  superintendent... 
H.  L.  Sabine,  making  roads 

H.  L.  Sabine,         "         »  

Sundry  persons,  making  culverts  and  small  bridges 

H.  L.  Sabine,  making  roads 

H.  L.  Sabine,         "         "      

H.  L.  Sabine,         "         "    . 
IT.  L.  Sabine,         "         " 

II.  L.  Sabine,         "  "  

D.  Sinclair,  making  bridge,  Sturgeon  Creek 

D.  Matheson,  on  ace.  of  bridge  at  Sturgeon  Creek, 

perD.  Sinclair  s  order... 
J.  A.  Marshall,  making  rail... 
Thos.  Dunlop,  making  road 

Thos.Dunlop,         "         "  

J.    Campbell,  teaming  timber 

J.    Campbell,  •«  "  

V.  Beaupre,  for  pay  of  men,  sundries,  repairs     ... 
D.  Sinclair,  transferred  from  his  ace. 


$  41 

66 

164 

00 

100 

00 

200  00 

712 

00 

563 

50 

150  00 

1118 

37 

50 

00 

38 

14 

408 

00 

13 

00 

200 

00 

141 

05 

17 

75 

63 

112  25 

1475 

00 

$5505  35 
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.SURVEY. 


D.  Sinclair,  for  highway,  Lower  Fort     ... 

J).  Sinclair,  •'  •'■  " 

1).  Sinclair,  '<  "  u     ... 

H.  L.  Sabine,  for  highway,  Portage 

H.  L.  Sabine,  "  " 

J.  Grant,  lor  highway,  Portage 

J.  Grant,  "  " 

J.  Grant,  "  '• 

J.  Grant,  locating  road  at  Pointe   du  Chane 

J.  Grant,  for  highway,  Pembina 

J.  Gran:, 

FERRIES. 

V.  Beaupre,  for  pay  of  men  working  at  ferries 
Y.  Beaupre,  "  "  "  " 

P.  Glader,  work  at  St.  Norbert  Berry  ... 

N.   Marion,  blacksmith  work... 

I).  Cnrriere,  work  at  Bed  River  ferry 

1).  Curriere,  one  small  foot  passenger  boat 

Baph.  Bellefeuille,  attending  ferry,  St.  Norbert 

J.  Turenne, 

Sundry  persons,  timber,  St.  Norbert... 

Raph.  Bellefeuille,  attending  ferry,  St.  Norbert 

J.  Turenne,  balance  due    for  establishing  ferry 

St.  Norbert... 
Moberly  &  Nicjioll,  drawing  plans  for  bridge   o 

the  Assiuiboine... 
Hudson's  Bay  Co.,  sundries  for  ferries... 
3D.  Carriere,  work  at  Red  River  ferry   ... 
Bedman  &  Co.,  blacksmith  work 
J.  Higgins,  rope,  &c... 

V.  Beaupre,  pay  of  men  on  Assiuiboine  Ferry   . 
V.  Beaupre,  pay  of  men  on  Red  River  Ferry 


Recapitulation  Road    Services. 


$  38  93 
110  00 


o 
25 

25 


00. 
00 

00 


47  75 
75  00 
155  50 
15  00 
77  75 
40  00 


$110 

50 

32 

75 

10 

00 

14 

92 

100 

00 

50 

00 

9 

73 

120 

00 

45 

79 

10 

00 

at 

80 

00 

rer 

100 

00 

57 

53 

50 

00 

14 

00 

221 

48 

57 

00 

48 

00 

$614  98 


$1131  70 


Pembina  Road, 

Winnipeg  Road 

St.  Boniface  Road 

Lower   Fort  Road 

Portage  la  Prairie  Roiid 

Survey, 

Ferries, 


amount   paid 


$6183  16 

3071  01 

593  33 

2443  14 

5505  35 

614  93 

1131  70 

--$19492  62 
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ROADS    AND     BRIDGES  SERVICES,    CR. 

Doctor  O'Donnell,  by  cash  received,  timber  ...  $     6  12 

I>.  Oarriere,              f,             n                "  ...  41  62 

Amount  transferred  to  Dominion  Government  ...  100  00 

V.  BeaupiT,  by  cash  received...              ...  ...  150  00 


297  74 


Boads  and  Bridges  Dr.  to  Government  of  Man- 
itoba for  the  year  ending  31st  December, 
1871 ...  ...  ...  19194  88 
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APPENDIX  No.  2.     (ROADS  AND  BRIDGES.) 


1872. 


PEMBINA. 


Whom  paid. 
A.  Cyr,  repairing  road,  Pembina 
N.  Larence,  repairing  road,  St.  Vital  .  ... 
N.  Larence,  repairing  road,  St.  Norbert... 
N.  Larence.  repairing  bridge,  St.  Norbert       .     ... 
N.  ljarence,  making  road,  St.  Norbert   ... 
N.  Larence,  salary  as  road  superintendent 
C.  Lambert,  on   ace.  of  bridge    work,  Riviere  aux 

Prunes  .. 
J.  B.  Savoyard,  making  road  with   brush 

C.  Lambert,  for  rafting  timber 
J.  Lemay^  sawing  timber 

N.  Larence,  salary  as  road  superintendent 

D.  Charette,  repair  to  road  and  bridge,... 
C.  Lambert,  on  ace  of  bridge  work  P.  Creek 
P.  Delorme,  repairing  bridge,  Pointe  Coupee 
C.  Lambert,  on  ace.  of  bridge  work,  P.  Creek 

C.  Lambert,   on  pcc.    bridge    work,    Riviere   aux 

Marais 
N.  Larence,  salary  road  superintendent 
J.  Mann,  inspecting  bridge,  &c. 
A.  Gosselin,  making  temporary  bridge... 
Poiiier  &  Bones,  timber  for  bridges 

C .  For  tin,  repairing  bridge 

WINNIPEG      ROAD. 
Whom  paid. 

D.  C.  Kinzey,  lumber 
Royal  &  Dubuc,  drawing  up  agreement 
Ed.  Parant,  repair  to  road  ... 
A.  G.  B.  Bannatyne,  sundries 
G.  Ellwood,  making  road    ... 
"YV.  McDougall,  teaming 

F.  Dufort,  labor  on  road     ... 
J.  Pilkington,   teaming 
J.  Lodge,  repairing  bridge,  Winnipeg 
Mitchell  &  Co.,  painting  Brown's  Bridge  ... 
J.  Mann,  making  Brown's    Bridge 
Smith,  Bones  &  Co.,  making  drain 
Thos.  Quin,  making  drain, Police  Station.., 

G.  Ellwood,  making  road    ... 


$  10 

00 

25 

00 

50 

00 

16 

00 

450 

00 

25 

00 

150  00 

20 

00 

15 

00 

90 

00 

25 

00 

50 

00 

50 

00 

7 

00 

316 

50 

400 

00 

25 

00 

20 

00 

10 

00 

535 

56 

3 

75 

$  2  97 

5 

00 

6 

00 

2 

16 

94 

07 

1 

50 

12 

50 

28 

75 

10 

00 

19 

00 

1000 

00 

90  00 

32 

50 

38 

00 

$2293  31 


$1342  45 
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ST.  BONIFACE. 


Whom  paid. 
W.  Mager,  for  repair  to   road 
J.  H.  MoTaviah,  repair  to  road.  Pointe  du  Chene... 
A.  Veiulul,  on  ace.  of  bridge,  Pointe  du  Chene     ... 
A.  Yendal, 
A.  Yendal.  balance  due  on  bridge,  Pointe  du  Chene 


$  12  00 

24  00 

100  00 

600  00 

128  00 

$864  00 


LOWER    FORT    GARRY. 


Whom  paid. 
Geo.  Gunn,  repair  to  road  ... 
Geo.  Adams,  repair  to  road 
John  Fraser,  repair  to  road, 
Thos.  Sinclair,  repair  to  road 
J.  Fnuer,  repair  to  road 
J.  Gunn,  making  road         ...  ...  ...       ,  ... 

W.  Thomas,  making  road  ... 

W.  Thomas,         "         "     ...         .  

A.  {Sutherland,  repair  to  road 

T.  Truthwaite,  repair  to  road 

W.  Thomas,  timber  for  bridge,  St.  Peter's 

T.  Truthwaite,  timber  for  bridge.  Stone  Fort 

J.  Fraser,  teaming  timber  ... 

A.  Maxwell,    inspecting  jroad         

Geo.  Gunn,  salary  as  superintendent  of  road 

J.  Fraser,  for  work  on  road... 

W.  Thomas,  for  work  on  road 

W.  Henderson,  for  work  on  road  ... 

J.  Fraser,  for  work  on  road  and  salary 

W.  Thomas,  for  work  on  road 

T.  Truthwaite,  on  ace.  of  bridge  at  Stone  Fort  ... 

W.  Thomas,  for  work  on   road 

J.  Fraser,  for  work  on  road 

T.  Truthwaite,  balance  due  on  bridge,  Stone  Fort 

J.  Fraser,  salary  as  road  superintendent    ... 

Ge;>.  Gunn,  making  road     ... 

W.  Thomas,  salary  as  road  superintendent 

W.  Thomas,  work  on  the  road 

A.  G.  McKenzie,  work    on  road,  from  Barber's 
Brown's 

J.  Fraser,  repair  to  road  and  salary 

Moberly  &   Nicholl,    taking  level   of    ground 
drain,  Kildonan     ... 


to 


for 


$100 

00 

43 

75 

100 

00 

36 

29 

16  75 

36 

50 

2 

00 

75 

00 

15 

00 

3 

00 

74 

64 

250  00 

18 

32 

24 

50 

50  00 

50 

00 

50 

00 

15 

50 

250 

00 

150 

00 

100 

00 

150 

00 

450 

00 

232 

50 

37 

50 

800 

00 

75  00 

113 

97 

125 

30 

87 

50 

20  00 
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POKTAGE  LA  PRAIRIE. 


Whom  paid. 
H.  L.  Sabine,  making  road    ...  ...  ...         $100  00 

A.  Mo wat,  repair  to  road         ...  ...  ...  71  00 

J.  Mann,  on  ace.  of  bridge  work  ...  ...  100  00 

A.  K.  Gerald,  repairs  to  road  ...  ...  28  96 

J.  Eraser,  repairs  to  road         ...  ...  ...  16  87 

J.  Mann,  on  ace.  of  timber  to  be  delivered         ...  50  00 

Sundry,  teaming,  &c,  &c.       ...  ...  ...  9  00 

H.  L.  Sabine,  salary  as  road  superintendent       ...  37  50 

J.  Mann,  on  ace.  of  bridge  work  ...  ...  100  00 

G.Irvine,  for  work  on  highway  ...  ...  10  00 

K.  McKenzie,  for  work  on  highway       ...  ...  38  25 

W.  Drever,  services  for  Sturgeon  Creek  road        ...  5  00 

W.  Spence,  work  on  road         ...  ...  ...  22  50 

J.  Morris,  work  on  road  ...         ,     ...  ...  115  00 

G.  Kerr,  work  on  road  ...  ...  ...  90  00 

Lorissin  &  Co.,  work  on  road  ...  ...  ...  40  00 

Martel  <*  Davidson,  work  on  road         ...  ...  61  00 

A.  Maxwell,  inspecting  road,  &c,  &c,,  ...  ...  47  50 

J.  Mann,  on  ace.  of  bridge  work  ...  ...  500  00 

J.  White  way,  for  bridge  timber,  "White  Mud       ..  100  00 

J.  A.  Marshall,  stone  bridge  Sturgeon  Creek  ...  20  00 

Atkinson  &  Provost,  making  road  between  biick 

yard  and  Prairie  Saloon  ...  ...  100  00 

Atkinson  &  Provost,   making  road   between    brick 

yard  and  Prairie  Saloon 
J.  Mann,  on  ace.  of  bridge  work 
J.  Norquay,  sundries 

A.  Malatere,  repairing  bridge,  White  Horse  Plains 
J.  Isbister,  removing   stone   from   Sturgeon  Creek 

br'dge 
J.  Mann,  on  ace.  of  bridge  work 
J.  Mann,  balance  due  on  bridge  work     ... 
V.  Beaupre,  sundries 

H.  L.  Sabine,  salary  as  road  superintcnlent 
A.  Malatere,  repair  to  bridge  ... 
V.  Beaupre,  traveling  expenses 
C.  Cooper,    teaming 
Thos.  Slater,  repair  to  bridge... 
A.  McDermot,   compensation  for  land   taken    for 

road,  Sturgeon    Creek 
A.  Malaterre,  repair  to  bridge,  White  Horse  Plains 
J.  Mann,  repair  to  bridge,  Sturgeon  Creek 


133 

75 

400 

00 

7  00 

2 

50 

4 

CO 

100 

00 

588 

63 

16 

50 

50 

00 

2 

50 

50 

00 

46 

15 

42 

06 

50 

00 

15 

00 

75 

00 



—  $3243  67 
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SURVEY. 

Whom  paid. 

M.  Mcladden,  ace.  of  survey,  White  Horse  Plains 

$150  00 

J.  Grant,  ace.  of  survey.  Pembina 

40  00 

J.  Grant, 

112  00 

J.  Grant,  ace.  01  survey,  Portage  la  Prairie 

35  00 



$337  00 

FERRIES. 

Whom  paid. 

A.  Matheson,  maintenance  of  ferry,  Kildonan 

$100  00 

V.  Bcaupre,  pay  of  men  taking  ferry  out  of  river 

47  00 

J.  Gunri,  flat  boat  for  ferry     ... 

57  65 

P.  Sonderman,  for  small  ferry  boat 

50  00 



$254  65 

Recapitulation. 

Pembina,         amount  paid, 

$2293  81 

Winnipeg,             "         " 

1342  45 

St.  Boniface,         "         " 

864  00 

Lower  Fort,           "          " 

3552  02 

Povtage  la  Prairie'4         " 

3243  67 

Survey,                   "         " 

337  00 

Ferries,                  "         " 

254  65 

Koads  and  bridges  Dr.  to  Government  of  Man- 

itoba for  the    year   ending  31st  December, 

1872 

$11887  60 

APPENDIX   No.  2.     (PUBLTC  BUILDINGS.) 
1872. 

GOVERNMENT      OFFICES. 
REPAIRS,   FIREWOOD  AND  FURNITURE,  ETC.,  ETC. 

Whom  paid. 

A.  Bouchard,  for  teaming        $  10  00 

M.  Lowman,  for  firewood,        32  50 

J.  H.  Ashdown,  plumber  work       25  75 

J.  H.  Ashdown,  plumber  work  and  stoves    65  93 

Jacques  &  Hays,  furniture       681  99 

A.  Wright,  building    paper     10  00 

.Sisters  of  Charity,  making  carpet 18  70 
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J.  Royal,  wall  paper 

V.  Beaupre,  salary     

"W.  Piers,  teaming     

A.Bouchard,   teaming     ... 

A.  Boyd,  sundries     

A.  W.  Jones,   plumber   work,   &c,   &c 

J.  Higgins,  sundries 

T.  Truthwaite,  lime  ... 

V.  Beaupre,  pay  for  sawing  lumber 

M.  Lagemoniere,  fire  wood 

A.  Maxwell,  services 

P.  Thomas,  wages  as  wood  cutter  ... 
A.  G-.  B.  Bannatyne,  stoves  and  pipes 

J.  Hig  ins,  sundries 

J.  Irvine,  water 

F.  J.  Clarke,  drawing  agreement     ... 
J.  Boudieau,  advertising  ... 

M.  Lowman,  firewood 

A.  G.  B.  Bannatyne,  rent 

H.  J.  Marshall,  repairs   ...      

J.   Piquette,  cutting  firewood 

J.  Norquay,    sundries       

A.  G-.  B.  Bannatyne,  furniture 

J.  Gunn,  oil      

J.  Irvine,  water 

A.  Boj'd,  sundries      

J.  Higginp,  sundries 


7 

00 

75 

00 

3  00 

16 

00 

387 

31 

77 

80 

27 

79 

44 

85 

2 

00 

2 

00 

15 

00 

90 

00 

70 

00 

20 

74 

1 

50 

12 

00 

5 

60 

125 

00 

1000  00 

34 

50 

45 

00 

8 

00 

194 

00 

42 

50 

8 

00 

55 

90 

41 

92 

$3256  28 


COURT  HOUSE  AND  POLICE  STATION. 


Whom  paid. 
J.  H.   Marshall,  sundries,  repairs  to  Police  Station 
T.  Truth waite,  for  lime 

1).  McArthur,  ace.  of  contract  of  addition... 
Muloin  &  Ferland,  repairs  and  shingling  roof 
D.  Mc Arthur,  ace.  of  contract  of  addition... 
P.  Mitchell,  putting  in  glass 


$  41 

50 

44  80 

600  00 

12 

00 

300 

00 

4    4 

50 

$1002  80 


LUMBER,    &C,  &C. 


Whom  paid. 
H.  O'Donnel,  for  lumber 
J.  Langevin,  for  lumber 
A.  Nolin,  Shingles    ... 
J.  Langevin,  balance  due  on  lumber 


$171  80 

564  13 

75  00 

150  00 
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B.  Lothiaro  shingles 1G5  00 

Y.  Leetban,  ace.  of  lumber...         ...         ...         ...  4  00 

J".  L.  Champagne,  shingles,..          ...         ...         ...  37  37 

W.  Oharette,  oak  timber      231  07 

P.  Sonderman,  flat  boat  lumber     ...         ...         ...  GO  00 

Gr.  Cadmore;  timber 47100 

I  &  Davidson,  piling  lumber 20  00 

C.  Gere  vin,  piling  lumber   ...         ...         ...         ...  540  00 

J.  PilkiDgton,  teaming         81  00 

Cook  &  McKeenan,  taking  lumber  out  of  river     ...  34  50 

Poirier  &  Banes,  rafting       ...         ...         ...         ...  55  00 

J.  Lemay,  sawing  lumber  ...         ...         ...         ...  114  38 

J.  Pilkington,  teaming         G6  00 

A.  Mc Arthur,  lumber           132  00 

A.  Maxwell,  measuring  lumber      ...          ...          ...  93  00 

J.  Poirier,  rafting  lumber     ...          ...          ...          ...  80  00 

Dick  &  Banning,  sawing  lumber     ...          ...          ...  526  41 

Dick  &  Banning,     "             "            480  00 

W.  J.  Macauley,  lumber      1036  57 

J.  H.  Bell,  teaming 57  00 

Chisholm  &  Bubar,  lumber...          ...          ...          ...  40  00 

V.  Beaupre,  to  pay   for  shingles     ...          ...          ...  34  00 

Recapitulation  - 

Offices,  repairs,  furniture,  amount  paid     ...          ...  $3256  28 

Court  House,  lepairs,  furniture,  construction      ...  1002  80 

Lumber  and  shingles,  amount  paid            ...          ...  5715  83 


PUBLIC    BUILDINGS. 

Lumber,  Furniture  and  Construction,  Gr. 

Bev.  Mr.  Giroux,  cash  received   for  lumber 

L.  Smith, 

A.  Boyd, 

Major  Peebles,         "  " 

Hon.  J.  Norquay,   "  "  " 

A.  M.  Brown  &  Co." 

J.  Johnston,  "  "  -' 

Hon.   J.  Norquay,  "  "  ,; 

Dominion  Government  for    emigrant  sheds,  cash 

received  for   lumber 
Hon.  J.  Norquay,  cash  received  for  lumber 


$  15 

00 

6  00 

26 

00 

150 

54 

27 

00 

97 

50 

6  00 

223 

10 

3004 

83 

31 

35 

$5715  83 


—    $9974  91 


$3587  32 


Public  Buildings,  furniture,  &c,  lumber,  Dr. 
to  Government  of  Manitoba  for  the  year 
ending  31st  December,  1872.         ...         ...  6386  59 
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APPENDIX  No.  2.     (PARLIAMENT    BUILDINGS    AND  GOVERN- 
MENT HOUSE.) 


1872. 


PARLIAMENT     HOUSE. 


REPAIRS,  FURNITURE,  FIREWOOD,  ETC. 


Whom  paid. 
V.  Beaupre,  for  pay  of  men 
W.  Sheak,    plastering     ... 

t.  G.  B.  Bannatyne,    rent 
.  L.  Barber,  firewood 
J.  Orowson,    sundries 
V.  Beaupre,  pay  of  men 
J.  Higgins,  sundries... 
P.  Thomas,    sundries 
V.  Beaupre,  sundries 
E.  L.  Barber,  firewood 
V.  Beaupre,  to  pay  for  wood 
"W.  Chambeis,  repairs 
Y.  Beaupre,  for  fine 
Ferland  &  Co.,  furniture 
R.  Cook,  firewood     ... 
H.  J.  Marshall,    repairs 
R.  Cook,  teaming  firewood 
A.  G.  B.  Bannatyne,  rent 
H.  Leboutdillier,  light  at  Government  House 
A.  Boyd,  sundries, 
Mitchell,  painting  and  papering 
J.  Norquay,  firewood 
J.  Irvine,  water 
J.  H.  Ashdown,  sundries     ... 
J.  Higgins,  sundries 
J.  Crowcon,  sundries 


. . . 

$100  00 

34  88 

500  00 

... 

177  98 

. . . 

10  00 

283  13 

35  98 

37  50 

15  75 

118  75 

37  16 

. . . 

2  00 

19  00 

. . . 

120  00 

500  00 

... 

25  50 

57  75 

500  00 

Hous 

e   ...     124  75 

136  52 

22  00 

3  50 

. . . 

3  75 

22  33 

14  26 

2  99 

$2905  48 


82 

APPENDIX  No.  3.     (ROADS  AND  BRIDGES. 


1873. 


PEMBINA. 


Whom  pai  I. 
P.  Ducharme,  repair  to  midge,  Riviere  aux  Prunes 
J.  H.  McTavish,  ace.  of  bridge,     "  " 

A.  Courcheue,  for  faggots  for  repairing  road 
D.  McArthur,  sundry  repairs 

P.  Ducharme,  sawing  wood  of  Plum  Creek  bridge... 
V.  Beaupre,  pay  of  men  working    On  roads 

A.  Belenger,  ace.  due  en  bridge  work         

A.  Belenger,  balance  due  on  bridge  work  ... 
V.  Beaupre,  traveling  expenses 

WINNIPEG.  - 

Whom  paid. 

J.  Pilkington,  repair  to  road           ...          ...          ...  42  00 

W.Henderson,  making  drain         ...         ...         ...  2  50 

V.  Beaupre,  pay  men  making  sidewalk     ...          ...  32  50 

C.  Falmar,  filling  road,  Winnipeg             ...         ...  10  00 

J.  E.  Cooper,  putting  post  in  front  of  Parliament 

House         3  00 

J.  Lamb,  digging  drain,  Main  street         ...          ...  35  00 


$  30 

00 

240 

50 

31 

00 

47 

00 

20  00 

305 

00 

150  00 

450 

00 

50 

00 

ST.    BONIFACE. 

Whom  paid. 
S.  Luff,  making  bridges  on  Riviere  a  la  Seine     ...         $100  00 
S.' Luff,  balance  due  for  bridges  ...  ...  150  00 

LOWER    FORT    GARRY. 

Whom  paid. 
J.  Fraser,  salary  as  road  superintendent    ... 
J.  Mann,  timber 

W.  Thomas,  salary  as  road   superintendent 
J.  Fraser, 

C.  P.  Brown,  making  bridge  at  Point  Douglas 
W.  Henderson,  making  winter   road 

W.  Thomas,  for  work  on  road       

.!.  Fraser,  for  work  on  road... 

V.  Beaupre,  traveling  expenses 

J.  Fraser,  salary  as  road  superintendent  ... 

W.  Thomas,  repairs  to  road,  St.  Peter's 


$  37 

50 

343 

98 

75 

00 

87 

50 

2G 

00 

7 

50 

67 

75 

122 

25 

75 

00 

22  50 

15 

00 

$1323  50 


$125  00 


$250  00 


$829  98 
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PORTAGE   LA  PRAIRIE. 


Whom  paid. 

A.  Malatere,  taking  down  bridge,  White  Horse  P. 
J.  Robb,  repairs  to  bridge,  White  Horse  Plains  ... 
J.  Mann,  on  ace.  of  bridge  work 

W.  McDonald,  making  plans  of  bridges... 

J.  Mann,  on  ace.  of  bridge  work 

J.  Mann,  on  ace.  of  timber     ... 

P.  Bruce,  salary  as  road  superintendent... 

B.  Bruce,  labor  on  road 

J.  Isbister,  ace.  of  bridge  work,  Rat  Creek 

C.  Curtis,  ace.  of  bridge  work... 
W.  Spence,  fepair  to  road 

C.  Curtis,  ace.  of  bridge.  Rat  Creek 

J.  Mann,  on  ace.  of  bridge  work 

J.  Mann,  on  ace.  of  bridge  work 

V.  Beaupre,  traveling  expenses 

Geo.  Cook,  repairing  bridge,  Headingly... 

J.  Mann,  on  ace.  of  bridge  work 

C.  Cuitia,  ace.  of  bridge,  Rat  Creek 

J.  Mann,  ace.  of  bridge,  Prairie  Saloon... 

J.  R.Benson,  horse  hire 

J.  Robb.  repairing  culvert 

C.  Fiddler,  repairing  bridge,  St.  James... 

J.  Whiteway,  in  and  for  bridge   White  Mud  River 


f     5  00 

3  00 

100  00 

25  00 

100  00 

800  00 

33  33 

8  00 

6  00 

350  00 

5  00 

50  00 

150  00 

500  00 

25  00 

2  50 

400  00 

200  00 

200  00 

22  00 

1  75 

2  00 
100  00 

$3088  58 


FERRIES. 


Whom  paid. 
J.  Dubuc,  drawing  up  contract  with  Matheson 
J.  Pilkington,  teaming 
Coldwell  &  Cunningham,  advertising 
A.  G.  B.  Bannatyne,  sundries 
J.  Boudreau,  advertising 
V.  Beaupre,  for  pay  of  men  at  ferries 
V.  Beaupre, 
V.  Beaupre, 
V.  Beaupre, 

J.  Williamson,  work  at  pontoon     ... 
W.  Matheson,  work  at  pontoon 
J.  Ryan,  ace.  of  services  as  ferryman 
A.  McArthur,  for  lumber     ... 
J.  Ryan,  ace.  of  services  as  ferryman 
V.  Porter,  work  at  pontoon... 
J.  Boskell,  work   at  pontoon 
W.  H.  Lyon,  rope  for  Red  River  Ferry 


5  5 

00 

9 

00 

19 

00 

28 

73 

6 

00 

126 

50 

91 

75 

147 

50 

137 

75 

21 

25 

18 

75 

20 

00 

8 

18 

20  00 

30  00 

59 

50 

56  40 

34 


O.  Carriere,  repairing  ferry  boat     ... 
J.  Pilkington,  teaming 

W.  P.  Clarke,  oakum,  &c 

J.  Gillies,  one  large  scow  ... 

J.   Ryan,  services  as  ferryman 

J.  Badger,  work  a^t  ferries  ... 

J.  McGregor,  rope     ... 

W.  Tait,  in  aid  of  ferry  at  Head'ngly 

Eev.  Mr.  Cochrane,  in  aid  of  ferry  at  St.  Peter's... 

P.   McArtlmr,  on  ace.  of  pontoon  bridge  ... 

M.  Davis,  for  blacksmith  work 

W.  J.  McCauley,  lumber     ... 

Nichol  &  Dean,  wire  rope  Ked  River  ferry... 

J.  H.  Asbdown,  sundries  for  ferries 

Thos.  Lusted,  for  blacksmithing     .  . 

0.  Monte h amp,  for  grease 

J.  Arial,  services  as  ferryman  at  Assiniboine  ferry 

J.  B.  Thelier,  services  a*  ferryman  Red  River  ferrv 

A.  Landrie,  "  "  "  " 

A.  Matheson,  aid  ferry  at  Kildcnan 

A.  G.  B.  Bannatvne,  for  oakum 

J.  H.  A shdown,  sundries 


5 

00 

2 

00 

10 

80 

60  00 

11 

50 

9 

00 

42  00 

50  00 

50 

00 

872 

29 

51 

06 

379 

50 

287 

51 

40  35 

25 

25 

6 

07 

318 

00 

68  00 

106  00 

25 

00 

8 

75 

70 

40 

—  $3303  79 


Recapitulation. 


Pembina,         amount  paid,     ...              ...              ...  $1323  50 

Winnipeg,              "         "          ...              ...              ...  125  00 

St.  Boniface,         "         "          ...              ...              ...  250  00 

Lower  Fort,          "         "         ...             ...              ...  829  98 

Portage  la  Prairie"         "          ...              ...              ...  3088  58 

Ferries,                  "         "         ...             ...              ...  3303  79 

Roads  and  bridges  Dr.  to  Government  of  Man- 
itoba for  the  year  ending  31st  December, 
1873 


$8920  85 


1873. 


APPENDIX  No.  3.     (GOVERNMENT  HOUSE.) 


LIGHTS,  FUEL,    WATER,  ETC.,  ETC. 


Whom  paid. 
S.  Blanchard,  for  light,  fuel,  &c. 
S.  Blanchard,  sundrios 
J.  H.  Ashdown,     " 
E.D.Clark, 


$150  49 
117  13 
247  52 

182  88 
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S.  Blanchard,       "  

W.  P.  Clarke,       «  

V.  Beaupre,  filling  ice  house 

A.  F.  Gingras,  sundries 

A.  Boyd,  coal  oil 

Hon.  Thos.  Howard,  coal     ... 

Winning  &  Co.,  one  flag     ... 

A.  G.  B.  Bannatynfi,  oil   cloth 

R.  M.  Sanders,  one  flag  (Dominion) 

Governor  Morris,  light,  fuel,  and  water 

Jas.  McKay,  sundries 

McMicken  &  Taylor,  coal  stoves  ... 


1247 

45 

58  73 

30 

00 

84 

19 

80  00 

520 

00 

9  13 

19 

50 

52 

50 

477  25 

7  50 

132  00 


$3410  27 


1873. 


APPENDIX  No.  3.     (PARLIAMENT  HJUSE.) 


LIGHT,  FUEL,  WATER,  ETC.,  ETC. 


Whom  paid. 
\V.  Adams,  for  cutting  wood 
J.  Matheson,  fire  wood 
Cold  well  &  Cunningham,  advertising 
J.  Mathewson,  fire  wood 
A.  G.  B.  Bannatyne,  rent    ... 
C.  J.  Bird,  fire  wood 
W.  Adams,  cutting  wood 
A.  Boyd,  cloth 
W.  Adams,  cutting  wood     ... 
H.  Nichols,  water... 
J.  Ciowson,  sundries 
H.  Nichols,  water     ... 
Hon.  Thos.  Howard,  coal    ... 
A.  G.  B.  Bannatyne,  rent  ... 
Thos.  Quin,  cutting  wood    ... 
H.  Nichols,  water     ... 
O.  Montchamp,  tumblers    ... 
A.  G.  B.  Bannatyne,  rent  ... 
V.  Charigot,  cutting  wood  ...  ... 

V.  Beaupre,  pay  of  men  setting  up  library 

J.  Ralston,  office  desk 

V.  Charigot,  cutting  wood  ... 

J.  Crowson,    sundries 

Thornton  &  Co.,  coal  oil      


$  80 

00 

45 

00 

14 

50 

45 

00 

500 

00 

50 

00 

80 

00 

58 

50 

40 

00 

16 

75 

3 

50 

7 

00 

1274 

00 

500 

00 

21 

00 

11 

00 

3  00 

500  00 

35 

00 

155 

00 

35 

00 

35 

00 

49 

50 

29 

90 

$3588  G5 
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APPENDIX  No.    3.     (COMMON  JAIL  AND  COURT  HOUSE.) 
1878. 


Whom  paid. 

J.  Mann,  for  timber  ... 

L.  C.  Peterson,  for  timber 

J.  Mann,  for  timber... 

V.  Beaupre,  pay  of  men 

A.  Gunn,  paint  oil  ... 

T.  Pilkington,  teaming 

W.  Clarke,  sand 

V.  Beaupre,  pay  of  men 

W.J.  McCauley,  sawing  timber 

D.  McDonnell,  timber 

E.  L.  Peterson,  nails  and  paints 
V.  Beaupre,  pay  of  men 

J.  Keally,    teaming 

C.  L.  Peterson,  timber 

Dick  &  Banning,  sawing 

V.  Beapre,  pay  of  men 

Thos.  Jousted,  iron  work 

A.  M.  Brown,  lime, 

C.  L.  Peterson,  timber 

J.  Campbell,  timber 

T.  Truth  waite,  lime 

C.  W.  Radiger,  water  casks    ... 

J.  Schultz,  brick 

J.  Campbell,  timber... 

A.  Gunn,  nails 

Clark  &  McClure,  shingles 

A.  Mc Arthur,  lumber 

V.  Beaupre,  pay  of  men 

W.  P.  Clarke,  bag  of  hair 

E.  H.  G.  G.  Hay,  lumber 

A.  M.  Brown,  for  lime 

Clark  &  McClure,  laths 

A.  Mc  Arthur,  lumber 

E.H.  G.  G.  Hay,  lumber 

Thos.  Lusted,  iron  work 

A.  Mc  Arthur,  lumber 

T.  Davidson,  lumber 

J.  McLane,  freight  on  lumber... 

E.  H.  G.  G.  Hay,  lumber 

C.  W.  Wilson,  window  and  frame 

A.  Mc  Arthur,  sawing  lumber... 

Manitoba  Brick  Co.,  brick 

V.  Beaupre,  pay  of  men 


..   $1500  00 

2375  00 

500  00 

1418  62 

164  50 

36  00 

8  00 

1461  50 

78  99 

825  00 

220  50 

1436  00 

60  00 

800  00 

408  81 

1728  00 

688  42 

46  80 

735  00 

854  91 

25  00 

9  00 

37  50 

360  69 

8  75 

192  50 

150  00 

2277  75 

5  00 

230  00 

121  95 

200  00 

450  00 

850  00 

125  00 

99  77 

259  52 

221  60 

34  00 

27  00 

242  94 

132  00 

1120  00 
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J.  Kealy,  teaming  .. 
D.  C.  Kinzy,  lumber 
J.  M.  Ross,  teaming.. 


120  00 

141  43 

11  50 


$22298  95 


1872. 


APPENDIX   No.  3.     (PUBLTC  BUILDINGS.) 


REPAIRS,     FURNITURE    AND    FIREWOOD. 


Whom  paid. 

Bouchard  &  Porter,  for  teaming  lumber 
D.  McArthur,  alteration  old  Court  House, 
M.  D.  Dejarlais,  sewing  carpet 
Dick  iK  Banning,  sawing  lumber     ... 

C.  W.  Radiger,  wall  paper... 
Bishop  &  Shelton,  one  cupboard,  &c. 
Bishop  &  Shelton,  one  table 
Mitchell  &  Co  ,  painting  and  papering 
Mercer  &  Villiers,  sundries 
Thos.  Lusted,  iron  grating,  Police    Station 
A.  G.  B.  Bannatvue,  furniture,  Court    House 
A.  Maxwell,  fitting  up  Lisgar  County   Court 
L.  R.  Bentley,  one  lock,  Court  House 
Thos.  Henderson,  lime  for  Police  Station  ... 
Thos.  Crow,  making  t  bles  for  the  County  Courts 
Mercer  &  Villiers,  five  chairs 

A.  G.  B.  Barmatyne,  frames  of  glass 
Y.  Beaupre,  pay  of  men  preparing  for  the  last  ses- 
sion of  the  1st  Parliament  before    the  fire 
"W.  Donaldson,  "  '•  "  " 

D.  McArthur,  alteration  to  Court  House  ... 
J.  H.  Ashdown,  sundries 

W.  P.  Clarke,  curled  hair  for  furniture 

W.  Burkholder,  making  shelves,  offices 

W.  Lowman,  firewood... 

A.  F.  Gingras,  sundries,  Court  House  offices 

T.  Pilkington,  teaming 

A.  Gaudry,  ace.  of  firewood    ... 

Hudson's  Bay  Co.,  carpet  for  Court  House 

Mercer  &  Villiers,  chairs  for  Court  House 

J.  Schultz,  for  coat  of  arms,  Court  House 

P.  R.  Young,  chamber  set,  Court    House 

A.  Boyd,  spikes  for  first  stockade    built    at  Police 

Station 
A.  Bovd,  sundries  for  ofiices   ... 


$  82 

50 

600  00 

5 

00 

240 

52 

52 

17 

110 

00 

10 

GO 

230 

00 

103 

74 

79 

60 

152 

50 

39 

34 

2 

50 

50 

00 

90 

00 

75 

00 

4 

05 

213 

95 

36 

87 

709 

50 

550 

32 

20 

16 

5 

Cro 

20 

00 

137 

75 

18 

00 

25 

00 

77 

00 

25 

00 

8 

75 

10 

00 

93 

20 

100 

05 

38 


J.  Higgins,  sundries  for  offices 

J.  H.  Ashdowu,  sundries  for  offices 

Bishop  &  Shelton,  furniture  for  Hon.  Prov.  Sec'y 

office 
A.  McDermot,  lime,  Court  House 

C.  Bird,  firewood,  Court  House 
Geo.  KeiT,     "         "  " 
A.  G.  B.  Bannatyne,  rent,  offices,  &c. 
J.  Matheson,  firewood,  offices... 

D.  McArthur,  repairs,  Court  House 
D.  McArthur,  furniture,  Court  House 
J.  Matheson,  firewood,  Court  House 
A. 
A. 
K. 
A. 


Maxwell,  services,  Public  Works  Department 


Gaudry,  firewood,  offices     ... 

Garriach.  whitewashing  cell,  Portage  Station 

Landry,  teaming  rubbish,  &c. 
Geo.  Kerr,  firewood,  offices 
A.  Gaudry,     " 

J.  Marion,  firewood,  Court  House 
E.  Cooper,  work  to  the  office    ... 
A,  G.  B.  Bannatyne,  chamber  set,  Court  House 
J.  H.  Ashdowu,  sundries  for  offices 
A.  J.  Giugras,  sundries  for  Court    House 
W.  Whiter,  teaming  furniture  for  Marquette  Ooun 

ty  Court... 
Mercer  &  Villiers,  one  clock,  Court   House 
Sandy  Pierson,  teaming 
M.  Davis,  blacksmith  work  at  bastion  ... 
Chabot  &  Co.,  work  (expenter) 
J.  H.  Ashdown,  sundries 

V.  Beaupre,  pay  of  men  working  at  the  bastion 
J.  Pilkington,  teaming  timber  for   the  wall   and 
bastion 


21 

14 

55 

10 

137 

98 

32 

50 

276  00 

50  00 

500 

00 

20  00 

131 

77 

17 

00 

60  00 

81 

00 

60 

00 

6 

00 

24 

00 

122 

50 

142 

50 

200  00 

6  00 

21 

00 

100 

30 

9 

50 

10  00 

12  00 

9 

25 

98 

90 

86 

10 

43 

13 

394 

25 

90 

00 

$6796  04 


Recapitulation . 


Government   House,  amount  paid $3416  27 

Parliament  House,  amount  paid    3588  65 

Jail  and  Court  House  amount  paid       22298  95 

Public  Buildings,  amount  paid       6796  04 

Public  Buildings,  &c,  Dr.  to  Government  of 
Manitoba  for  the  yee.r  ending  31st  Decem- 
ber, 1873 


$36099  91 


89 
APPENDIX  No.  4.     (ROADS  AND  BRIDGES.) 
1874.  (80th  June). 

PEMBINA. 


"Whom  paid. 
A.  Bellenger,  ace.  of  Plum  Creek  Bridge 
J.  Fraser,  repairing         ',  " 

A.  Belenger,  repairing    road 
W.  Henderson,  repairing  road 
0.  Ducharine,  sawing  timber 
V.  Beaupre,  traveling  expenses,     1873 
Thos.  Lusted,  timber 


PORTAGE    LA    PRAIRIE. 

Whom  paid. 
J.Mann,  ace.  of  bridge  work  ... 
J.  H.  Ashdown,  sundries 
J.  R.  Benson,  for  horse  hire  ... 
J.  Mann,  balance  due  on  bridge  work  ... 
C.  Curtis,  ace.  of  Rat  Creek  bridge 
J.  Mann,  ace.  of  timber 

C.  Curtis,  work  on  bridge,  Rat  Creek 
A.  S.  Spence,  land  taken  lor  road 

D.  Spence,  land  taken  for  road 
C.  Fiddler,  repairing  bridge     ... 

FERRIES. 


$  50 

00 

3 

00 

2 

00 

16 

82 

2 

00 

75  00 

880 

70 

$400 

00 

16 

33 

108 

00 

555 

50 

315 

00 

400 

00 

100 

00 

183 

50 

43 

00 

5 

00 

$529  52 


$2126  33 


Whom  paid. 

J.  Joleau,  for  services  as  ferryman  on    Red   River 

ferry,  summer  of  1878  ...  ...         $171  00 

A.  Muirhead,  pay  of  men  working  when  the  pon- 
toon was  swept  away,   1873     ... 

L.  R.  Bentley,  sundries  for  Red  River  ferry,  1873, 

Burns  &  Co.,  services  as  ferryman  and  some  other 
work,  1873... 

Chabot  a  Co.,  repairs  to  the  large  scows  on  Assini- 
boiiie  ferry,  1873       ... 

Thos.  Dunlop,  timber  for  Red  River  ferry,  1873... 

V.  Beaupre,  men's  pay  working  on  the  ferry,  1873 

A.  McDermot,  one  windlas  R.  R.  ferry,  1873 

Dick  &  Banning,  winch,  Assiniboine ferry,  1878... 

D.  McArthur,  ace.  pontoon  bridge,  1873 

J.  Valle,  sawing  on  scows,  1874 

Y.  Beaupre,  pay  of  men  working  at  the  ferry  spring 

of  1874       ...  ...  ...    '  ...  130  75 


182 

50 

149 

20 

216 

00 

51 

00 

18 

00 

157 

00 

15 

00 

32 

00 

1834 

62 

4 

00 

$2911   07 
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lucapitulation. 


Pembina  Road,  amount   paid      ...  ...       $  529  52 

Portage  la  Prairie  Road  "  "        ...  ...  2126  33 

Ferries,  "  "        ...  ...         2911  07 

Roads  and  Bridges  Dr.  to  Government  of  Man- 
itoba for    the  vear  ending  30th  June,  1874 


$5566  92 


APPENDIX  No.  4.     (PARLIAMENT  HOUSE/ 


1874.     (30th  June.) 

Whom  paid. 
A.  G.  B.  Bannatyne,  for  sundries    ... 
Brown  &  Rutheiford,  planing  lumber 
G.  Mellroy,  making  cupboard 
J.  H.  Ash  down,  sundries 
Thornton  &  Co.,  coal  oil 
J.  Crow  son,  rent 
J.  Pilkington,  teaming 
V.  Charigot,  cutting  wood  ... 
A.  Arial,  labor  at  library 
A.  G.B.  Bannatyne,  sundries 
Crow  &  Ohabot,  work  at   library 
J.   Monknian,  firewood 
A.  Templeton,  firewood 
L.  R.  Bentley,  sundries 
V.  Charigot,  cutting  wood  ... 
M.  Scott,  firewood 
J.  H.  Corrigal,  firewood 
T.  Monkman,  firewood 
A.  G.  B.  Bannatyne,  sundries 

H.  J.  Marshall,  labor  

R.  Gerrie,  furniture 
McMicken  &  Co.,  coal  stove 

J.  Crowson,  rent        

V.  Charigot,  two  months  cutting  wood 

Ed.  Parent,  teaming  firewood 

Coldwell  &  Cunningham,  rent 

J.  Crowson,  rent 

Hudson's  Bay  Co.,  sundries... 


$   62  91 

5  25 

•       ... 

75  00 

... 

55  24 

. 

29  90 

.       ... 

50  34 

.       •  .  • 

12  00 

35  00 

5  00 

. 

165  11 

70  25 

•       ... 

7  50 

. 

24  50 

116  35 

35  00 

12  00 

15  00 

31  50 

74  55 

12  50 

4  50 

30  00 

14  00 

. 

70  00 

.       ... 

72  00 

•       ... 

41  67 

14  00 

G6   40 

$1207  47 


48 
APPENDIX   No.  5. 

Return  of  work  performed  on  Portage  Road    from    1st  January,  1871,    to 

80th  June,  1874. 


Name   of 

Length 

Height 

Length  of 

Remarks. 

Coolie   or  Stream. 

of  bridge 

of  bridge 

Faggot    Road. 

Prairie  Saloon. 

40  feet. 

7  feet. 

New. 

Oman. 

45     " 

11     " 

St.  James'  P. 

New. 

Mary  Creek. 

120     " 

14     " 

1950  yards. 

New. 

Brewery  Camp. 

16     " 

6     " 

New  culvert. 

Silver  Heights. 

24     " 

4     " 

St.  Charles'  P. 

Out  of  repairs. 

Sturgeon  Creek. 

100     " 

10     " 

650  yards. 

i 

New  but  wants 
some    repairs. 

Headingly,  near  Assin. 

8     " 

4     " 

Bad  culvert. 

Headingly,nearTaylors 

80     " 

9     " 

Poplar    Point. 

Repaired  several 
times — now  out 
of  repair. 

Cunningham  Creek. 

80     " 

10     " 

1350  yards. 

New. 

White  Horse  Plain. 

80     « 

10     " 

1st  coolie  new. 

White  Horse  Plain. 

25     " 

6     " 

Out  of  repair. 

White  Horse  Plain. 

22     « 

6     " 

Out  of  repair. 

Baie  St.  Paul. 

55      ' 

10     » 

New  bridge. 

Rat  Creek. 

162     " 

12     « 



New  bridge. 

Deduction  mado  fori 
what  was  not  good,  l 


857  feet, 
289  feet. 


3950  vards. 


618  feet  that  are  very   good. 
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APPENDIX  No.  5. 


Return  of  work  performed  on  Lower  Fort  Road  from  1st  January,  1871,  to 
80th  June,  1874. 


Name   of 
Coolie  or    Stream. 

Length  i  Height 
of  bridge! of  bridge 

Length  of 
Faggot  Road. 

Remarks. 

St.  John's  Church, 

100  feet. 

\  From  St.   John's 

Col.  Inkster. 

140     "   ! 

2700  yards. 

t  Church   to    Hon. 

P.  Fleet. 

50     "   | 

j 

J  J.  Norquay's. 
\  From   Hon.  John 

Hudson's  Bay  Co. 

100     « 

13  feet. 

2500  yards. 

Norquay's  to  Hud- 
son's    Bay    Co's 
new  bridge, Stone 
j  Fort. 

\  From     Hudson's 

The  Pratt  Creek. 

40     " 

2000  yards. 

[Bay   Company  to 
[Nicholl  Cochelate 
J  Creek. 

430  feet. 


7200  yards. 


Return  of  work  performed  on  the   East  side   of  Red  River  from  1st  Jan- 
uary, 1871,  to  30th  June,  1874. 


Name   of 
Coolie  or   Stream, 


Length 
of  bridge 


Riviere  a  la  Seine. 
Pointe  du  Chen*1. 
St.  Germain  Coolie. 
Lanurie  Coolie. 


110  feet. 
I  80     " 

|  76     " 
14     " 


Height 
of  bridge 


12  feet. 
10     » 

13  " 
5      " 


Length  of 
Faggot  Road. 


200  yards. 


Remarks. 


Fail-. 

Fair. 

New. 

New. 
From  P.  Carrier's 
to    L.  Thibault's, 
all  in  good  order. 


280  feet  of  bridge,  very  good. 


Return  of  work  performed  on  Winnipeg  Road  from  1st  January,  1871,  to 
80th  June,  1874. 


41 
APPENDIX  No.    4.     (COMMON  JAIL  AND  COURT  HOUSE.) 
1874.     (30th  June.) 

Whom  paid. 

A.  McArthur  &Co.,  for  lumber       

J.  Ralston,  ace.  of  contract  for  furnishing  Jail,  &c. 
J.  Ralston, 

L.  R.  Bentley,  pails 

G.  Dick,  ladders 

J.  H.  Ashdown  &  Co.,  sundries 

Brown  &  Rutherford,  planing  lumber 

J.  Ralston,  ace.  contract,  Jail  and  Court  House 

Coldwell  &  Cunningham,  advertising 

J.  Ralston,  ace.  of  contract,  Jail  and  Court  House... 

J.  Ralston,         " 

J.  Ralston, 

J.  Ralston,  " 

J.  Ralston,  " 

J.  Ralston, 

Thos.  Jjusted,  iron  work 

J.  H.  Ashdown,  sundries 

A.  McArthur,  lumber 

Henry  Thomas,  lime 

T.  Davidson,  lumber 

Thos.  Lusted,  iron  work 

S.  Bates,  digging  pit... 

V.  Beaupre,  pay  of  men  cleaning  jail 


$  60  00 

1000  00 

1000 

00 

30  00 

51 

00 

816 

31 

15 

55 

700  00 

17 

00 

300 

00 

1000  00 

252 

00 

207 

95 

300 

00 

1379 

99 

170  65 

139 

45 

45  00 

25 

00 

98 

20 

188 

95 

12 

00 

21 

00 

APPENDIX  No.   4.     (PUBLIC    BUILDINGS.) 
1874.     (30th  June.) 

OLD  COURT  HOUSE. 

Whom  paid. 

II.  J.  Marshall,  ace.  alteration  to  old  Court  House  $   300  00 

H.  J.  Marshall,     "             "              "               "  463  04 

J.  H.  Ashdown,  sundries          ...              ...              ...  259  35 


$7275  05 


McArthur  &  Crow,  sundries,  repairs,  after  the  fire 

Parliament  Buildings  ...  ...  81  50 

Coldwell  &  Cunningham,  rent  of  house  after  the  five  50  00 

Coldwell  &  Cunningham,     "  "         "         "  50  00 

A.  G.  B.  Bannatyne,    balance    due   on    land,    old 


—    $1012  89 
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Court  lion so 
Geo.  Arcus,  for  firewood 
A.   [sbister,  for  firewood 
D.Carey,  forfirewood 

•a u pre,  to  pay  for  teaming    firewood 
J.  Crowson,   for  sundries 
J.  ft.  McGinuis,  sundries 


1000  00 

/ 

16  50 

15  00 

42  50 

40  00 

81  71 

5  00 



1832  21 

$2844  60 


Bec<i]iitnhition. 


Parliament  Building,  amount  paid         ...  ...  $1207  47 

Jail  and  Court  House,  amount  paid       ...  ...         7275  05 

Old  Court  House  alterations,  amount  paid  ...  1012  39 

Public  Buildings,  &c,  amount  paid       ...  ...         1332  21 

Public  Buildings  Dr.  to  Government  of  Mani- 
toba 30th  June,  1874   ...  ...  ...  $10827  12 
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APPENDIX  No.  5. 


Name  of 

Length 

Height 

Length  of 

Remarks. 

Coolie  or  Stream. 

of  bridge 

of  bridge 

Faggot  Road. 

Brown  Coolio. 

66  feet. 

11  feet.    1320  yards. 

From  Brown's 

1  culvert  Post  Office. 

bridge  to  the  Fort. 

3     V         Main  street. 

880     «■ 

From  Brown's 

1     "          Police  Stat'n* 

bridge  to  Barber's. 

1     "          Pari.  House.* 

176     " 

From  Main   street 

1     "         Academy.* 

down  in  Notre 

1     "         Schultz.* 

Dame  street. 

1     »;         Post  Office.* 

176     " 
198     " 

From    Main  street 

down  in  Post  Office 

street. 

From   Main  street 

down  in  Portage 

Road  this  side   of 

Prairie  Saloon. 

66  feet, 


2750  yards. 


*  These  culverts  were    built  of  all    oak  timber,  and   were  from  10  feet 
width  down  (o  6  feet,  and  not  less  than  20  feet  long. 


PirruRN  of  work  performed  on   Pembina    Road  from  1st  January,  1871,  to 
SOlli  June,  1874. 
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APPENDIX  No.   5. 


Name    of 

Length 

Height 

Length  of 

Remarks. 

Coolie   or  Stream. 

of  bridge 

of  bridge 

Faggot  Road. 

L'Esperance. 

16  feet. 

6  feet. 

Bad  condition. 

St.  Vital. 

60     « 

18     " 

1200  yards. 

Bridge  at  St.  Vital 
is  in  need  of  repair. 
Faggot  road  are  A. 
Hamelin,  Gaudry 
and  Nault. 

N.  Lawrence. 

80     " 

6     " 

393     " 

St.Norbert,  D.Cbarette 

22     " 

9     " 

116     (i 

Culvert    required 
instead  of  bridge. 

Riv.  Salle. 

195      " 

25ft  lOin 

450     " 

Bridge  is  new  but 
requires  some  re- 
pairs. 20  ft.  were 
added  to  it  of  wood 
work. 

Riv.   Salle. 

396     " 

New    road   made 
through  the  woods. 

S.  J.  Venue. 

86     " 

13  feet. 

New  bridge. 

St.  Germain  Parisien. 

30      <; 

6     V 

327     " 

R.  Perreault. 

25     " 

4     " 

700     " 

From  Morrand  to 
Perrault. 

Scratch i up:  River. 

338     " 

26     " 

44     " 

At  end  of  bridge 
faggot  road  carried 
away  by  high  water 
spiing  of  1873. 

Riviere  nux  Prunes. 

180     " 

24     " 

c<              (.' 

80      :< 

18     " 

49     " 

New  bridge  built  in 
1874. 





Deduction  for  what 
was     not  "ood... 


1112  feet. 
232  feet. 
880  feet  of  bridges,  very  good 


3675  yards  in  good  order. 


Recapitulation  of  expenditure  made  by  the  Public  Works  Department  for 
the  four  years  ending  80th  June,  1874,  with  the  value  of  Govern- 
ment property  under  the  control  of  the  Department  of  Public  Works. 
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APPENDIX  No.  5. 


ROADS    AND     BRIDGES,    DR. 


1871  and  1872,  expenditure     ... 

1873,  expenditure  

To  80th  June,  1874,  expenditure 


$81880  22 
8920  85 
5566  92 

$45867  99 


ROADS    AND    BRIDGES,    CR. 

By  biidges  built  during  the  four  years  ending  30th  June,  1874, 
2274  feet  at  $7  per  foot         

By  faggot  road  made  during  the  four  years  ending  30th  June 
1874,  17775  yards  at  75  cents  per  yard       

By  loss  of  bridges  carried  away  by  high  water,  repair  to 
roads,  pay  of  Superintendents  of  Public  Works,  and 
Ferries 


$15918  00 
13331  25 

16618  74 
$45867  99 


48 
APPFND1X   No.  ft. 


Return  of  Government  property  before  the   fire. 


_ 

What  was  sav- 

Parliament House. 

Office. 

• 

ed  &  damaged. 

First   Floor. 

Kern  arks. 

Legislative      As- 

Saved. 

1  large  chair,  Speaker's. 

Imported. 

sembly  Hall. 

Damaged. 

1  large  table. 

Made  here. 

Destroyed. 

1  carpet  (new). 

Saved. 

1  mace. 

Destroyed. 

The  Speaker's  Throne. 

Made  here. 

Very  damaged 

24  desks. 

Made  here. 

Destroyed. 

4  forms  with  cushions. 
1  chandelier. 

Made  here. 

Dest  roved     or 

12  round  arm  chairs. 

damaged. 

5  window  blinds. 
Spectator's  gallery  (destroy 'd) 

« 

12  chairs. 

1  chandelier. 

4  side  bracket  lamps. 

(« 

12  long  forms. 

Made  here. 

" 

The  reporter's  desk. 

Made  here. 

Carpet  on  ladies'  gallery, new 
1  coal  stove  and  pipe. 
1   zinc  platform. 
1  zinc  screen. 
1  large  filter. 

Hon.     Provincial 

Damaged. 

1  large  table,  cloth  cover. 

Made  here. 

Secretary . 

" 

1  large  pigeon  hole. 

Made  here. 

Destroyed. 

1  carpet. 

Brought  here 

•  < 

2  small  tables,  cloth  covers. 

Made  here. 

" 

1  washstand. 

Imported. 

Damaged. 

1  office  chair. 

Imported. 

Destroyed. 

6  chairs,  common. 

Imported. 

'• 

1  coal  stove  and  pipe. 

Damaged. 

1  large  cupboard,  5  compares 

Made  here. 

Saved. 

1  large  spring  and  hair  cloth 

Imported. 

Destroyed. 

1  chamber  set  k  looking  glass 

Saved. 

1  large  table. 

Made  here. 

P.  S.-   Hod.  Provincial  Secretary's  otlice  during  the  session  of  Parlia- 
ment  was  occupied  for  Parliamentary  business,  Legislative  Council  Halls. 


49 


APPENDIX  No.  G. 


Return  of  Government  property  before  the  fire. 


Office. 


Legislative  Conn 
cil  Clerk. 


Legislative  Coun 
cil  Hall. 


Legislative      As 
sembly    Clerk. 


Legislative      As- 
semblv  Hall. 


What  was  sav- 

Parliament House, 

ed  &  damaged. 

First  Floor. 

Kemarks. 

Destroyed. 

1  carpet. 

1  stove  and  pipe. 

1  zinc  platform. 

2  tables,  cloth  cover. 

Made  here. 

4  chairs. 

1  window  blind. 

1  chamber  set  &  looking  glass 

Damaged. 

2  large  pigeon    holes,    150 
holes 

Made  here. 

<« 

2  record  boxes. 

Made  here. 

Damaged. 

The  Governor's  Throne. 

Made  here. 

" 

1  table,  cloth  cover.             j 
Bar  of  the  House.                j 

They  were  in 

(« 

the    attic   at 

Destroyed. 

1  chandelier. 

time  of  fire. 

Destroyed. 

2  tables  cloth. 

2  set  pigeon  holes. 

Damaged. 

4  chairs. 

Destroyed. 

1  carpet. 

<  < 
<< 

1  stove  and  pipe. 
1  zinc  platform. 

1  window  blind, chamber  set, 
&c,  &c. 

Destroyed. 

1  coal  stove  and  pipe. 
Forms,  chairs  and  one  chan- 
delier. 
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APPENDIX   No.  6. 
Return  of  Government  property  before  the  fire. 


What  was  sav- 

Parliament House, 

Office  8. 

ed  &  damaged. 

Second    Floor. 

Remarks. 

Hon.      AUorney- 

Destroyed. 

1  carpet. 

Brought  here 

Genernl. 

1 1 

1  large  writing  desk. 

Made  here. 

Damaged. 

1  large  pigeon  hole. 

Made  here. 

Destroyed; 

1  large  washstand. 

Imported. 

" 

1  large  table,  cloth  cover. 

Made  here. 

1  small  table,  cloth  cover. 

Made  here. 

i  i 

1  cupboard. 

Made  here. 

(I 

1  lounge,  hair  stuffed. 

Made  here. 

" 

2  book  shelves,  small. 

Made  here. 

" 

1  large  book  shelf. 

Made  here. 

Damaged. 

1  office    chair,    revolving  on 
screw 

Imported. 

Destroyed. 

8  chairs,  common. 

Imported. 

i  ( 

1  stove  and  pipes. 

Imported. 

(< 

1  zinc  platform. 
3  window  blinds. 
1  wood  box. 

Made  here. 

1  chamber  set  &  looking  glass 

Library. 

* 

Destroyed. 

1  large  table,  cloth  cover. 

Made  here. 

" 

1  small  table,  cloth  cover. 

Made  here. 

a 

1  table,  cloth  cover. 

Made  here. 

Damaged. 

1  pigeon  hole. 
1  carpet. 

Imported. 

1  )esT,ro\  ed. 

1  stove  and  pipe. 

2  window  blinds. 

■; 

1  washstand. 

Imported. 

•' 

1  chamber  set  &  looking  glass 

<  < 

14  sections  (book) 

<< 

Shelves. 

Made  here. 

<( 

1  mace. 

Made  here. 

8  chairs. 

Imported. 

Destroyed. 

1  chandelier. 

±\  s. 
Library. 


-The   Deputy    Provincial     Secretary     had    his    office     in     the 


51 
APPENDIX   No.  6. 
Return  of  Government  property  before  the    fire. 


Office. 


Hon.  Minister  of 
Public  Works. 


What  was  sav- 
ed &  damaged. 


Destroyed 


Parliament  House. 
Second    Fleor. 


Remarks. 


Superintend'nt  of 
Public  Works. 


Hod.     Provincial 
Treasurer. 


Destroyed. 


Destroyed. 
Damaged. 
:  estroyed. 

Destroyed. 

Damaged. 

it 

Destroyed. 


Damaged. 
Destroyed. 


1  large  table,  cloth  cover. 

1  large  pigeon  hole. 

1  small  table,  cloth  cover. 

1  lounge,  iiair  stuffed. 
II  office  chair,  revolv.  on  screw 
i  1  washstand. 

Il  cupboard,  with  pigeon  hole 
|  2  window  blinds.  << 

4  chairs,  common.  |  Imported. 

1  chamber  set  &  looking  glass 

1  stove  and  pipes. 

1  zinc  platform.  jMade  here. 


Made  here. 


Imported. 
Made  here. 


1  table  cloth. 
1  carpet. 

1  pigeon  hole. 

2  small  tables 
1  chamber  set, 
1  wood  box. 

4  chairs. 

1  window  blind. 


cloth  cover. 
&c. 


1   carpet. 

1  office  chair,  revolv.  on  screw 
1  large  cupboard  for  records 

seven  compartments. 
1  lounge,  hair  stuffed. 
6  chairs,  common. 
1  large  table,  cloth  cover. 
1  large  pigeon  hole. 

1  washstand. 

2  small  tables,  cloth  cover.  ] 
1  coal  3tove  and  pipes. 

1  zinc  platform. 

3  window  blinds. 

1  chamber  set  &  looking  glass 
1  book  shelve. 
1  record  box,  wood. 


iMade  here. 


Made  here, 


Brought  here 
Imported. 
Made  here. 

Made  here. 
Imported. 


Made  here. 
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Return  of  Government  property  before  the   tire. 


What  was  sav- 

Parliament House. 

Office. 

ed  &  damaged. 

Second    Floor. 

Remarks. 

Deputy  Pro  vine'! 

Destroyed. 

1  oil  cloth. 

Brought  here 

Secretary. 

" 

1  carpet. 

t<           (< 

a 

1  high  writing  desk. 

Made  here. 

Saved.          ! 

1  pigeon  hole. 

Made  here. 

Damaged. 

1  pigeon   hole  and  cupboard 
for  books. 

Made  here. 

Destroyed. 

1   table,  cloth  cover. 

Made  here. 

<< 

1  washstand. 

Imported. 

a 

1  counter. 

Made  here. 

" 

1  chamber  set  k  looking  glass 

Damaged. 

2  small   cupboards  for  blank 
forms. 

Made  here. 

Saved. 

1  letter  press. 

Destroyed. 

Stools  and  chairs. 

Damaged. 

1  safe. 

Destroyed. 

1  stove  and  pipes. 

a 

1  window  blind. 

speaker's  room  and  attic. 

Speaker's   Room. 

1  Destroyed. 

1  filter. 

< 

1  carpet,  new. 

< 

2  tables,  cloth  covers. 

Made  here. 

< 
c 

6  chairs. 

2  washstands. 

2  chamber  sets,  &c. 

2  looking  glasses. 

1  side  bracket  bracket  lamp. 

1  stove  and  pipes. 

1  zinc  platfoim. 

Made  here. 

" 

1  wood  box. 

Attic. 

Destroyed. 

2  tables,  cloth  cover.          ) 

Belonged    to 

>> 

1  new  carpet.                      > 

Lisgar  Coun- 

> 

2  cane  seat  chairs.              ) 

ty  Court. 
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Return  of  Government  property  before  the   fire. 


What  was  sav- 

Parliament House. 

Office. 

ed  &  damaged. 

Speaker's  Room  and  Attic. 

Remarks. 

Attic. 

Destroyed. 

6  desks,  Legis.  Council  Hall. 

Made  here. 

>> 

1  large  oval  table. 

Made  here. 

»> 

2  tables  and  1  doz.  chairs  got 

Got   for   the 

from  Court  House. 

Parliament. 

a 

8  chairs  belonging  to  Legis- 
lative Council  Hall. 

(i 

Lot  of  old  carpet,  &c,  &c. 

t< 

Lot  of  blankets. 

Fr'mP.Stat'n 

a 

Some  bed  tick  and  sundries. 

«(          <« 

(< 

Articles  got  from  the  Police. 

(l                       If 

(« 

Lot  of  stove  pipes  and  one 
stove,  also  lot  of  lamps 
and  lamp  chimneys. 

it 

One  room  fitted  up  for  trans- 

Were   lot  of 

lators    and     the    wash- 

things   in 

i 

room. 

these  rooms, 
such  as  cor- 
nices,    dam- 
asks, fringes, 
tc,  Ac,  also 
two  tables. 

Rrturn  of  Government  property  31st  December,  1874. 


Office. 


Hon.  Minister  of 
Public  Works. 


What  was  sav- 
ed &  repaired. 


Government  Offices. 


1  large  table,  cloth  cover. 

1  stove  and  pipes. 

1  zinc  platform. 

1  screen. 

1  washstand. 

1  chamber  set. 


New. 


54 


APPENDIX  No.  6. 


Return  of  Government  property  31st  December,  1874. 


What  was  sav- 

Offices. 

ed  &  repaired. 

Government  Offices. 
2  window  blinds. 

Hon.  Minister  of 

New. 

Public  Works. 

1  carpet. 

<< 

1  looking  glass. 

<< 

1  wood  box. 

<« 

1  office   chair. 

6  chairs. 

t  c 

1  large  pigeon  hole. 

1  lounge. 

1  table  cover. 

a 

Superintend  ht  of 

1  pigeon  hole. 

New.' 

Public  Works. 

1  stove  and  pipes. 

1  zinc  platform. 

<< 

1  washstand. 

a 

1  chamber  set. 

a 

* 

4  chairs. 

* 

1  carpet. 

1  looking  glass. 

a, 

* 

1  large  table,  cloth  cover. 
1  window  blind. 

it 

Deputy     Provin- 

1 large  table,  cloth  cover. 

New. 

cial  Secretary. 

1  pigeon  hole. 

* 

1  carpet. 
1  washstand. 

Hon.     Provincial 

1  large  table,  cloth  cover. 

Treasurer. 

* 

1  large  pigeon  hole. 

1  large  parlor  stove  &  pipes. 

New. 

1  carpet. 

K 

1  screen. 

'* 

1  washstand. 

" 

1  chamber  set. 

<( 

* 

1  office  chair. 

* 

1  table. 

1  table  coveted. 

a 

06 
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Return  of  Government  property  81st  December,  1874. 


What  was  sav- 

Parliament House, 

Office. 

ed  &  repaired. 

Second    I^loor. 

Hon.     Provincial 

1  zinc  platform. 

New. 

Treasurer. 

6  chairs. 

(< 

1  wood  box. 

ti 

1  looking  glass. 

'< 

Deputy  Treasurer 

1  carpet. 

New. 

1  counter. 

«< 

1  stove  and  pipe. 

«i 

1  wood  box. 

ti 

1  zinc  platform. 

(< 

* 

1  safe. 

1  large  table,  cloth  cover. 

(< 

* 

1  pigeon  hole. 

* 

3  boxes  for  blank  forms. 

* 

1  letter  press. 

* 

1  book  shelve. 
4  chairs. 

<  i 

1  window  blind. 

t< 

Deputy  Provinc'l 

1  chamber  set. 

New. 

Secretary. 

4  cnairs. 

<< 

Hon.     Provincial 

1  carpet. 

New. 

Secretary. 

1  pigeon  hole. 

a 

1  washstand. 

it 

1  chamber  set. 

«« 

1  stove  and  pipe. 

ti 

1  zinc  platform. 

it 

* 

1  office  chair. 

4  chairs. 

a 

1  wood  box. 

(( 

2  window  blinds. 

it 

Hall  and  in  store 

* 

2  coal  stoves  and  pipes. 

1  large  table. 

New. 

* 

1  largfe  table,  cloth  cover. 

1  pigeon  hole. 

2  carpets. 
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Offices. 


Hall  and  in  store 


What  was  sav- 
ed &  repaired. 


Government  Offices. 


1  coal  stove. 

1  parlor  stove  and  pipes. 

2  wood  boxes. 
1  clock. 
1  large  press,  5  compartm'ts 

for  Hon.  Prov.  Sec. 
1  ditto  for  Hon.  Provincial 
Treasurer. 


New. 


LEGISLATIVE    ASSEMBLY    AND 
LEGISLATIVE  COUNCIL. 

24  desks. 

1  table,  cloth  cover  G. 
The  mace. 
Speaker's  chair. 
Speaker's  throne. 

7  desks. 

Lieut. -Governor's  chairs. 

Speaker's  chair. 

2  chandeliers,  4  burnt. 
1  table,  cloth  cover  R. 
1  doz.  chairs. 


LUMBER    AND  FERRIES,  ETC., 
FIRE    WOOD,  ETC.,   ETC. 

1000  feet  oak  plank. 

One  wire  rope. 

1  Manilla  rope,   H  diameter 

I  Manilla  rope,  1    diameter. 

II  wench. 
6  small  scows,  pontoon. 

1  large  scow,  pontoon. 

2  small  ferry  boats. 
80  yard  pieces  of  rope. 


New. 
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Lumber  and  Feriies,  &c. 
Firewood,  (fee,    Ac. 


Continued. 

1  windlass. 

4000  feet  2  inch  plank,  pine. 

45  tons  coal. 

800  cords  firewood. 

150  gallons  coal  oil. 

4  large  travelers'  ferries. 

2  small  ferry  houses. 
About  20  pieces  oak  timber. 


BUILDINGS. 


Court  House  and  Jail. 

Old  Court  House  and  Police 

Station. 
Police  Station,  Portage. 
And  all    the    County  Court 

furniture. 


Ne^ 


VALUE  OF    GOVERNMENT     PROPERTIES,  ETC.,  ETC. 


BUILDINGS. 

New  Court  and  Jail $30000  00 

Old  Court   and  Jail 6000  00 

Police  Station,  Portage...  1000  00 

FURNITURE. 

Parliament   Home   1000  00 

Government  Offices 2000  00 

County  Court 800  00 

Jail... 1100  00 

Court  House  and    all  the 

offices 2400  00 


Allowance  for  firewood 
for  4  years  for  Par- 
liament House,  Gov- 
ernment offices,  and 
Government  House, 
also  Court  House 
and   Jail $9000  00 

Light  for    ditto 2000  00 

font  of  buildiugs 3000  00 

Loss  by  burning  of  Par- 
liament   House 3500  00 

Repairs  for  the    4    years       3264  62 

Amount   of  Government 

property 43800  00 


$43800  00 


$64564  62 
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Recapitulation  of  expenditure  made  by  the  Department  of  Public  Works 
for  the  four  years  ending  30th  June,  1874,  with  the  value  of  Gov- 
ernment property  under  the  control  of  the  Department. 

PUBLIC    BUILDINGS,    ETC.,    DR. 


1871  and  1872,  expenditure 
1878.  expenditure 
1874,  expenditure 


$17657  59 
36099  91 
10827  12 

$64564  62 


PUBLIC    BUILDINGS,  ETC.,    CR. 

By  old  Court  House $  6000  00 

By  new  Court  House  and  Jail 80000  00 

Police  Station  and  furniture,  Portage  ...         ...         ...         ...  1000  00 

Furniture  in  Jail,  Court  House,  Parliament  House,  and  Pub- 
lic Works   office         6800  00 

By  rent,  loss  by  fire,  fuel  for  Government  House,  Government 

offices,  <&c,  repairs     ...          ...          ...         ...          ...  20764  62 


$64564  62 
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EMIGRATION    AND    AGRICULTURE. 


1871. 


Whom  paid. 
V.  Beaupre.  repairs  to  Emigrant  Sheds  and  relief  to  emigrants 
A.  G.  B.  Bannatyne,  rent  of  buildings  ... 
G.  H.  Kellond.  fitting  up  emigrant  sheds  .. 
V.  Beaupre,  rel:ef  to  emigrants    ... 

J.  H.  Ashdown,  kettles,   &c 

V  Beaupre,  water... 

W.  Jones,  putting  up  stoves 

A  G.  B.  Bannatyne,  rent... 

A.  G.  B.  Bannatyne,  rent... 

A.Bouchard,  water,  &c,  Ac. 

A.  G.  B.  Bannatyne  &  Co.,  nails  ... 

rent, 

Hon.  Attorney-General,  sundries... 
Hon.  Attorney-General,  sundries 


$  55 

75 

80 

00 

16 

00 

51 

18 

4 

23 

15 

00 

1 

60 

80 

00 

80  00 

5 

75 

1 

50 

15 

00 

400 

00 

420 

00 

$1074  86 


